Digitized  by  the  Internet  Archive 

in  2014 


https://archive.org/details/transportationim9909metr 


Transportation 
Improvement 

Program 
1990-1994'' 

*  In  October  1989,  the  Metropolitan  Planning 
Organization  re-endosed  the  1989-1993  TIP  , 

•^--^antIve  change,  as  the  1990-1994  'HP. 


Boston 
Metropolitan 
Planning 
Organization 


IX, 
i 


New  interchange  between  1-95  and  Route  128,  Peabody. 


/ 


K 
O 
C 

w 

n- 
c 


I- 


(-f 

o 

-x) 

3 

13- 

U5 

M 

0 

o 

(D 

<^ 

Q) 

0) 

rt 

o 

rt 

cn 

D 

(D 

02 

M 

OJ 

D' 

D 

3 

ty 

n> 

ft) 

H- 

rt 

Q) 

rt 

o 

M 

3-  3 

(D 

< 

D 

H- 

iQ 

3- 

M 

0) 

rt 

M- 

a> 

H- 

O 

M 

W 

D 

W 

ri- 

^! 

rt 

M 

a 

rt 

C 

3'U3 

3^ 

O 

Ml  cr  fD 

P 

(D 

0 

1 

c 

n> 

o 

rt 

H- 

H) 

H- 

T) 

H- 

c 

^ 

C 

0) 

N 

K 

3 

3 
0) 

»-( 

M 

0) 

M 

0) 

M 

ri- 

h-" 

a> 

3 

W 

M- 

tti 

rt 

O 

O 

0 

CO 

t-h 

3 

n> 

Hi 

>X) 

M- 

W 

M 

1 

o 

M 

t-h 

(-' 

H- ' 

rt 

W 

rt 

'< 

00 

1^ 

Ml 

3" 

0 

a 

U3 

rt- 

U)  O 

3' 

< 

0) 
3 

k: 
c 

CD 

w 
rt 

H- 

o 

3 
w 


I—' 

a> 

CD 
CO 

fl) 

o 
0j 


rt 


•  3^ 

K 

O 


0)  M' 

(D   ft  (X) 

Q)  O 
<  3 

0)  1^ 

H-  a  M 

M  M 

cr  Hi  s; 

M  rt  p- 

(D  rt 

O  3' 


(D 
I 

CD 
3 

a  M- 

O  rt 
M  &) 
w  3 

0) 

a  CO 
o 


Hi  t-h  O 


o 

tl  rt 
3" 
a  (D 
H- 


tr 
k: 

rt 
3' 

0) 

0) 
rt 
M 
O 

O  M 

t--  a> 

H-  G) 

rt  w 

0)  0) 
3 


O 
C 
M 
M 
0) 
3 
rt 

^-9 

t1 

CU 

3 

W 

^ 

O 

M 

rt 

cu 

rt 

H- 

O 

3 


3 
Xi 
M 
O 
< 
0) 

3 

fD 
3 
rt 


O 
< 


O 


n 

H 


CO 
_l  ^ 

O  "0  H 

S2.  0)  S 

<^  >S  5 
(u  a> 

to  -I  c 

-J  —  (D 
CO  CT)  (O  c 

cj  ro  5^ 
-*  (D  -»  9- 
o  a>  tn  3 

O  00  0(Q 


"J  2  :;l 
C  II 
>>> 
■n  Z 
■n  2 


Z 


n 
m 
z 

H 

> 
r 


J 


>  > 

f  § 

•<  (D 

s  I. 

C9  < 

H  « 

>  _. 


ST 

03  = 
O  O 
W  3 

3.  TJ 


3^  li; 

at  O 


a)  =r 

■o  o 

"  rr, 

i  ® 

3  c 

o  < 

?9 

o  -* 

•»  S 
2| 

0)  o 

<»  3. 

S  SI 

c  i 

to 


>  a 

II 

•<  p 

(S  B) 
~  CO 

o  <" 

>  s 

O  o 
S  5 


Transportation 
Improvement 

Program 
1990-1994* 


*  In  October  1989,  the  Metropolitan  Planning 
Organization  re-endosed  the  1989-1993  TIP  , 
without  substantive  change,  as  the  1990-1994  'HP. 


Endorsed  by  the 
Metropolitan 
Planning 
Organization 


This  document  was  prepared  by  the 
CENTRAL  TRANSPORTATION 
PLANNING  STAFF,  a  staff  directed 
by  the  Boston  Metropolitan  Planning 
Organization,  which  consists  of  the 
following  agencies: 

Executive  Office  of  Transportation 

and  Construction 
Massachusetts  Bay  Transportation 

Authority 

Massachusetts  Department  of  Public 

Works 
MBTA  Advisory  Board 
Massachusetts  Port  Authority 
Metropolitan  Area  Planning  Council 


COORDINATOR    Demitrios  Athens 


WORD  PROCESSING     Patricia  Keary 

GRAPHICS     Jane  M.  Giilis 

Russ  Brami,  MAPC 
Jonathan  Cheney,  MAPC 


}  §8.2 


— ^—    MPO  region  boundary 

The  preparation  of  this  document  was  supported  by  the  Massachusetts  Department  of  Public  Works,  Federal  Highway 
Administration,  and  Urban  t^ass  Transportation  Administration  through  the  contracts  and  technical  study  grants  cited  below, 
and  by  state  and  local  matching  funds. 


MDPVJ  PL/HPR,  88007 
MDPW  NFA,  88671 
MDPW  NFA,  89098 
MDPW  HPR,  89001 

MDPW  PL7HPR,  89203 
UMTA,  MA-08-0144 
UMTA,  MA-08-0151 


Copies  may  be  obtained  from  the  State  Transportation  Library,  Ten  Park  Plaza,  2nd  floor,  Boston,  Massachusetts  021 16 


CERTIFICATION  OF  3C  TRANSPORTATION  PLANNING  PROCESS 


In  accordance  with  the  FHWA/UMTA  Urban  Transportation  Planning 
Final   Rule,  dated  June  30,   1983,   the  Metropolitan  Planning 
Organization   (MPO)  for  the  Boston  Region  has  completed  its  review 
and  hereby  certifies  that  the  conduct  of  the  3C  Transportation 
Planning  Process  complies  with  the  requirements  of  CFR  450.114 
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General  Relationships  of  the  Major  Elements 
Required  for  Federal  Certification  Under  the 
Urban  Transportation  Planning  Process 


Unified  Planning  Work  Program 

-  description  of  work  performed  at  the 
planni ng  or  problem  definition  (more 
general  analysis)  stage. 


Transportation  Plan 

-  description  of  the  long-range  goven- 
mental  policies  that  lead  to  ma jor 
capital   improvements  to  the  region's 
existing  transportation  system  and  a 
description  of  the  short-range  govern- 
mental poll cies  that  lead  to  operational 
improvements  to  the  region's  existing 
transportation  system. 


Transportation  Improvement  Program 

-  description  of  projects  that  would  be 
eligible  for  the  implementation  stage 
in  the  curren t  fiscal  year  and  a 
description  of  projects  that  would  be 
eligible  for  the  implementation  stage 
in  the  next  2-5  years. 
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1  INTRODUCTION 


The  Transportation  Improv^amen t  Program   (TIP)   is  a  staged, 
five-year  program  of  capital  improvements  to  the  Boston  metropol- 
itan area's  transit  and  highway  transportation  systems.     Tne  ca- 
pital improvement  projects  in  the  TIP  are  consistent  \vith  the 
Transportation  Plan.     The  Plan  describes  the  Boston  metropolitan 
area's  long-range  and  region-\vide  policy  for  the  development  of 
its  transit  and  highway  transportation  systems.     The  TIP  is  a  set 
of  short-range  and  specific  capital  projects  that  implement  that 
poll cy . 

Capital  improvement  projects  in  tne  TIP  are  expected  to  be  candi- 
dates for  Federal-aid  funding  of  their  implementation  at  some 
time  during  the  next  five  Federal  fiscal  years.     Projects  in  the 
Annual  Element  of  the  TIP  are  expected  to  be  ready  for  implemen- 
tation funds  during  Federal  Fiscal  Year  1989,  which  extends  from 
October  1,   1988  through  September  30,  1989.     Projects  in  the  2-5 
Year  Element  of  the  TIP  are  likely  to  be  ready  for  implementation 
funds  during  Federal  Fiscal  Years  1990  through  1993. 

1.1     PRODUCTION  AND  CONTENT 

The  TIP  is  developed  and  updated  annually  under  the  direction  of 
the  Boston  region's  Metropolitan  Planning  Organization  (MPO). 
The  following  six  agencies,  acting  jointly,   constitute  the  MPO: 

o  the  Executive  Office  of  Transportation  and  Construction 

o  the  Massachusetts  Department  of  Public  Works 

o  the  Massachusetts  Bay  Transportation  Authority 

o  the  Metropolitan  Area  Planning  Council 

o  the  Advisory  Board  to  the  MBTA 

o  the  Massachusetts  Port  Authority 

The  MPO  produces  the  TIP  in  compliance  with  the  requirements  of 
Title  23  of  the  Code  of  Federal   Regulations,   Chapter  I,   Part  450, 
Subpart  B,  effective  August  1,   1983.     The  Urban  Mass  Transporta- 
tion Administration    (UMTA)  and  the  Federal   Highway  Administration 
(FHWA)  jointly  established  these  requirements  for  the  production 
and  content  of  the  TIP.     However,   the  content  of  this  document 
actually  exceeds  the  requirements  of  the  Federal  regulations. 
The  MPO  has  established  this  policy  to  allow  the  document  to  pre- 
sent a  complete  picture  of  transportation  projects  in  the  Boston 
metropolitan  area  and  their  programming. 

The  Federal  regulations  require  that  only  projects  that  will  be 
funded  by  certain  Federal-aid  transit  and  highway  programs  must 
appear  in  the  TIP.     However,   the  Boston  MPO  region's  Transporta- 
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tion  Impro\/ement  Program  includes  all  projects  that  the  MPO  has 
progranuTied  for  Federal-aid  funding  during  the  current  5-year  per- 
iod.    Furthermore,  for  some  of  the  highway  funding  programs  that 
must  be  present,   the  Federal  regulations  allow  the  TIP  to  omit 
projects  that  either  rehabilitate  facilities  or  improve  safety 
but  do  not  increase  traffic  capacity.     The  Transportation  Im- 
provement Program  includes  these  projects  as  wall. 

projects  in  the  following  two  categories  are  not  part  of  the  for- 
mal Transportation  Improvement  Program  but  are  included  in  this 
document  for  information  only.     Projects  in  the  Future  category 
of  the  Transit  and  Highway  Elements  are  expected  to  require  Fed- 
eral-aid funds,  but  not  during  the  five-year  period  of  this  TIP. 
These  may  be  either  the  succeeding  elements  of  projects  whose 
near-term  elements  are  programmed  in  the  TIP,  or  entire  projects 
that  the  MPO  may  program  in  future  TIP's.     Highway  projects  in 
Section  3  of  the  Appendix  are  not  expected  to  require  Federal-aid 
funds  but  will  be  implemented  with  only  state  funds,  either  by 
the  Massachusetts  Department  of  Public  Works,  or  through  state 
local-aid  programs.     Their  presence  in  the  Appendix  does  not  im- 
ply MPO  endorsement  of  these  projects  through  the  TIP. 

1.2      PUTTING  THE  TIP   INTO  CONTEXT 

1.2.1     One  Part  of  a  Process 

The  TIP  and  its  production  is  a  part  of  the  entire  process  that 
transforms  the  perceptions  of  needs  and  opportunities  into  actual 
transportation  improvements.     Tne  capital  program  and  its  produc- 
tion is  not  that  process,  and  it  is  neither  the  beginning  nor  the 
end  of  the  process.     Tne  MPO  does  not  put  a  project  into  the  TIP 
to  commit  itself  or  one  of  its  member  agencies  to  its  implementa- 
tion.    The  MPO  does  not  put  a  project  into  the  Annual  Element  to 
establish  that  it  is  a  high  priority  project  that  will  be  imple- 
mented before  other,  lower  priority  projects.     The  influence  acts 
the  other  way;   the  process  of  planning  and  implementing  transpor- 
tation improvements  drives  the  TIP. 

The  MPO  and  its  individual  agencies  constantly  investigate  prob- 
lems and  opportunities  and  analyze  potential  improvements  and 
their  benefits  and  costs.     When  either  the  MPO  or  one  of  its  mem- 
bar  agencies  maKe  the  decision  to  undertake  a  potential  improve- 
ment with  Federal-aid  funds,   the  project  enters  the  TIP.     The  MPO 
member  agency  that  will  implement  the  project  assumes  the  respon- 
sibility for  executing  the  development,  design  and  implementation 
of   the  project.     All  other  things  being  equal,   the  smaller  its 
size,   the  less  its  complexity,  and  the  higher  its  priority,  the 
faster  a  project  will  progress  through  these  phases.     When  a  pro- 
ject reaches  the  implementation  phase  and  is  ready  for  Federal- 
aid  funding,   it  will  enter  tne  Annual  Element. 

Tnus,    the  TIP  reflects,  and  its  content  is  a  consequence  of,  de- 
cisions and  actions  that  occur  as  parts  of  a  larger  process  of 
transportation  improvement.     The  preceding  paragraph  has  summar- 
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izad  the  process,  and  Section  1.2.2  describes  it  at  more  length. 
The  Metropolitan  Planning  Organization  and  its  member  agencies 
decide  what  potential  improvements  will  be  implemented,  v^^hat  pro- 
jects are  priorities,  and  how  the  MPO  will  use  Federal-aid  funds. 
The  agencies  assume  responsibility  for  specific  activities,  some 
of  which  may  require  Federal  aid.     The  MPO  revises  the  TIP  to  re- 
flect the  current  state  of  projects  in  the  Boston  metropolitan 
area  and  their  programming. 

The  TIP  presents  the  results  of  these  decisions  and  actions  in  a 
single  document.  Its  production  helps  to  ensure  that  the  MPO  and 
the  individual  agencies  coordinate  the  Boston  metropolitan  area's 
highway  and  transit  programs.  In  addition,  the  TIP  and  its  pro- 
duction allow  public  officials  at  other  levels  of  government  and 
private  citizens  to  see  and  influence  transportation  capital  im- 
provement projects  and  their  programming. 

And,  although  it  gives  an  imprecise  indication,   the  TIP  shows  the 
status  of  any  particular  proposed  improvement.     If  it's  not  in 
the  TIP,   then  it's  still  just  a  concept.     If  it's  in  the  Future 
category,   then  it's  a  project  but  an  inactive  one.     If  it's  in 
the  2-5  Year  element,   then  it's  lilcely  to  be  advancing  toward  im- 
plementation.    If  it's  in  the  Annual  Element,   then  it  should  be 
close  to  actual  implementation. 

1.2.2     The  Process  of  Transportation  Improvement 

The  entire  process  begins  with  the  MPO's  conduct  of  the  Federal- 
ly-defined  "comprehensive,   cooperative  and  continuing"  (3C) 
transportation  planning  process.     It  ends  when  a  new  facility  or 
service  goes  into  operation.     The  following  table  shows  the  major 
phases  of  the  entire  process. 

The  Metropolitan  Planning  Organization  and  the  3C  process  deal 
with  transportation  improvements  at  the  conceptual  level.  The 
six  agencies  that  form  the  MPO  work  together  in  the  3C  process  to 
set  policies,  analyze  problems,  and  evaluate  proposed  improve- 
ments.    Separate  Federal  funding  programs  support  this  work,  and 
a  particular  improvement  need  not  be  in  the  TIP  to  be  considered 
at  this  level. 

Proposed  improvements  may  originate  directly  from  the  Transporta- 
tion Plan  in  the  case  of  a  major  facility  or  service.     Others  may 
originate  from  within  one  of  the  MPO's  memoer  agencies,  particu- 
larly those  that  address  the  safety  and  maintenance  of  existing 
facilities,  or  from  local  municipality  concerns.     The  work  done 
at  the  conceptual  level  may  lead  to  the  decision  that  a  proposed 
transportation  improvement  should  advance  toward  implementation. 

Achieving  this  milestone  has  two  major  consequences.     First,  one 
of  the  MPO's  member  agencies  will  then  assume  the  functional  res- 
ponsibility for  developing,  designing,  and  implementing  the  pro- 
ject.    Second,  the  project  will  enter  the  TIP,  usually  in  the  2-5 
Year  Element.     The  responsible  agencies  are  typically  either  the 
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Level 


Phase 


Activity  or  Product 


Concept 

Long  Range 

Transportation  Plan 

Program  for  Mass  Transportation 

Systems  Analysis 

Pre-Pro ject 

Feasibility  Study 
Corridor  Planning  Study 
Plan  Refinement 

Development 

Environmental  Assessment 
EIS/EIR 

Location  Report 

project 

Design 

Basic  Design 
Final  Design 

Implementation 

ROW  Acquisition 

Construction 

Purchase 

(adapted  from:      Prospectus  1980-1981) 


MBTA  or  the  MDPW.     However,   the  Massachusetts  Port  Authority 
could  also  assume  this  responsibility.     And,  although  not  a  mem- 
ber of  the  MPO,   the  Cape  Ann  Transportation  Authority  is  another 
authorized  recipient  of  Federal-aid  transit  funds  that  the  TIP 
programs . 

The  individual  agencies,   the  MBTA  and  MDPW,  deal  with  transporta- 
tion improvements  at  the  tne  project  level.     They  attempt  to 
transform  the  proposed  improvement  from  a  concept  into  an  accom- 
plished project.     The  agency  addresses  detailed  environmental  and 
facility  location  issues,  assumes  responsibility  for  producing 
the  actual  design,  acquires  land  needed  for  transportation 
rights-of-way  or  facilities,  and,  finally,   constructs  or  purchas- 
es the  facilities  or  equipment.     When  one  of  these  tasks  or  ac- 
tivities requires  Federal-aid  funding  in  the  current  fiscal  year, 
it  will  enter  the  Annual   Element  of   the  TIP. 


Most  of   the  Federal-aid  funding  that  the  TIP  assigns  to  projects 
will  support   the  construction  of  capital  facilities  or  the  pur- 
chase of  capital  equipment.     However,    the  TIP  may  also  assign 
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Federal-aid  funding  to  other  project-level  needs  as  well.  State 
or,  in  some  cases,  local  municipality  funds  most  often  support 
the  project  phases  of  development  and  design.     This  preserves 
Federal-aid  funds  for  construction  and  acquisition,  which  are 
usually  the  most  costly  parts  of  any  project.     However,   for  major 
projects.  Federal-aid  funding  often  supports  the  development  and 
design  phases,  and  the  right-of-way  implementation  activity. 

1.2.3  Summary 

The  TIP  is  a  product  of  the  Boston  metropolitan  area's  entire 
transportation  improvement  process.     A  project  enters   the  TIP 
when  it  has  passed  through  the  long  range  and  pre-project  phases. 
Activities  at  this  level  are  parts  of  the  on-going  MPO  transpor- 
tation planning  process  and  are  not  funded  through  the  TIP. 

A  project's  movement  through  the  TIP  parallels  its  progress 
through  the  development,  design  and  implementation  phases.  Ac- 
tivities at  this  level  are  the  responsibility  of  the  agency  that 
will  implement  the  project.     Any  project's  activities  that  are 
expected  require  Federal-funds  during  the  current  fiscal  year 
will  be  programmed  in  the  Annual  Element. 

The  TIP  is,   therefore,  a  capital  funding  program  that  expresses 
the  MPO's  near-term  priorities  for  apportioning  limited  Federal- 
aid  funds  to  actual  projects  that  are  either  advancing  toward  or 
becoming  ready  for  implementation. 

1.3     FUNDING  UNCERTAINTIES 

It  is  unlilcely  that  every  project  in  the  TIP  will  be  funded  over 
the  current  5-year  period.     Presence  in  the  2-5  Year  Element  does 
not  guarantee  that  the  project  will  sucessfully  complete  develop- 
ment and  design.     Presence  in  the  Annual  Element  does  not  guaran- 
tee that  the  project  will  receive  Federal-aid  funds  for  its  im- 
plementation during  the  current  fiscal  year. 

Most  projects  in  the  2-5  Year  Element  are  proceeding  through  the 
development  and  design  phases.     Some  may  be  delayed  or  even  eli- 
minated by  unforseen  technical  problems.     Unresolved  conflicts, 
or  changing  priorities  or  policies  can  also  delay  their  progress. 
Projects  in  the  Annual  Element  may  also  be  delayed  by  technical 
problems  and,  although  this  is  much  less  likely,  by  the  latter 
two  problems . 

In  addition  to  the  above  problems,  the  responsible  MPO  member 
agency  must  act  before  a  project  that  appears  in  the  TIP's  Annual 
Element  actually  secures  Federal-aid  funding.     The  MBTA  and  the 
MDPW  develop  their  own.   Federally-required,  programs  of  capital 
improvement  projects.     These  are  based  upon  the  Annual  Element 
of  the  TIP.     These  agencies  submit  their  capital  programs  to  the 
appropriate  Federal  agency,   UMTA  or  FHWA.     After  the  Federal 
agency  approves  its  capital  program,   the  agency  may  then  request 
Federal-aid  funding  for  a  particular  project  on  its  program. 
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Thus,  a  projact's  presance  in  the  Annual  Elamant  is  a  nacessary 
but  not  a  sufficient  condition  for  receiving  Federal-aid  funding 
during  the  current  fiscal  year.     The  MBTA  and  MDPW  may  only 
purpose  projects  that  are  in  the  Annual  Element  of  the  TIP  ^vhan 
developing  their  capital  programs  and  submitting  requests  for 
Federal-aid  funding.     However,   they  are  not  obligated  to  select 
every  project  in  the  Annual  Element;   they  may  omit  any  individual 
one  at  their  discretion.     Since  both  the  MBTA  and  the  MDPW  are 
members  of  the  Metropolitan  Planning  Organization  and  develop 
proposed  Transit  and  Highway  Elements  whan  the  MPO  revises  the 
document,   the  TIP  reflects  their  intentions. 

In  fact,   the  Annual   Element  of  the  TIP  programs  more  projects 
than  can  be  funded  with  the  Federal  aid  that  the  MPO  expects  to 
be  available  during  the  current  fiscal  year.      (The  chapters  that 
describe  transit  and  highway  programming  explain  the  reasons  for 
this  practice.)     Therefore,   the  MBTA  and  MDPW  will  exercise  a 
great  deal  of  discretion  in  actually  requesting  Federal-aid 
f  unds . 

1.4      LEVEL  OF  PRECISION 

The  project  descriptions  in  the  TIP,  particularly  in  the  Highway 
Element,  are  brief  and  are  only  intended  to  identify  the  project 
and  to  describe  its  general  character.     Tne  presence  or  absence 
of  any  specific  element  or  design  detail  in  the  TIP's  description 
is  usually  not  significant.     Most  often  this  will  neither  guaran- 
tee nor  prohibit  its  agtual  implementation.     Tne  MBTA  or  the  MDPW 
and  the  corresponding  Federal  funding  agency  jointly  agree  upon 
the  scope  and  details  of  a  project  as  it  precedes  through  devel- 
opment and  design.     A  general,  but  reasonably  precise,   TIP  des- 
cription usually  satisfies  all  parties.     The  TIP's  project  des- 
cription will  not  normally  address  design  details,  specific  prob- 
lems, or  policy  issues. 

The  project  costs  in  the  TIP  are  estimates  and  should  not  be  con- 
sidered final  for  several  reasons.     Actual  project  costs  often 
exceed  the  estimate  given  in  the  TIP,  particularly  if  the  project 
is  in  the  2-5  Year  Element.     The   true  dimensions  of  a  transporta- 
tion problem  and  its  solution  may  be  larger  and,   therefore,  more 
costly  than  originally  estimated.     Additionally,    the  use  of  Fed- 
eral-aid funds  requires  conformance  with  certain  environmental, 
design,  and  procurement  standards,  which  can  result  in  a  more 
costly  project  than  originally  conceived.     The  above  reasons  for 
increased  project  costs  become  apparent  during  project  develop- 
ment.    Finally,   the  marketplace  itself  has  an  effect.     Tne  cost 
of  transportation  equipment  and  construction  is  subject  to  the 
same  inflation  as  the  rest  of  the  economy.     Actual   costs  ran 
ahead  of  estimates  during  the  late  1970 's;   later  bids,  however, 
came  in  under  the  estimates,  as  inflation  moderated. 

Actual  project  costs  can  also  be  lower  than  the  estimate  in  the 
TIP.     Tne  Federal  funding  agency  may  not  agree  to  fund  the  entire 
project  as  it  was  conceived  locally.     This  usually  becomes  known 
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during  the  various  reviews  that  occur  during  project  development. 
Either  UMTA  or  FHWA  could  determine  that  the  project  contains 
elements  that  fall  outside  of  the  intent  of  the  funding  program. 
They  may  deny  requests  to  pay  for  them,   thereby  requiring  the 
Commonwealth  or  the  affected  municipality  either  to  find  an  al- 
ternative source  of  money  or  to  eliminate  these  elements. 

1.5      OBTAINING  FURTHER  INFORMATION 

The  Central  Transportation  Planning  Staff  prepared  this  document 
from  data  provided  by  the  MBTA,   the  MDPW,  and  others.      It  con- 
tains the  most  current  information  available  when  the  document 
was  produced.     Because  the  status  of  projects  is  always  changing, 
amendments  to  the  document  during  the  year  update  the  information 
contained  here.     Questions  concerning  the  current  status  of  pro- 
jects or  requests  for  information  not  contained  in  the  TIP  should 
be  directed  first  to  CTPS. 


Please  contact: 

For  General  Information 

Demitrios  Athens 

Central  Transportation  Planning  Staff 
10  Park  Plaza,   Room  2150 
Boston,  Massachusetts  02116-3968 
Telephone:  973-7108 


For  Transit  Projects 
Don  Kidston 

Project  Manager,  Development 
Massachusetts  Bay  Transportation  Authority 
10  Park  Plaza,   Room  6720 
Boston,  Massachusetts  02116-3963 
Telephone:  722-3152 


For  Highway  Projects 

David  Flint,   CEPO  Administrator 
Capital  Expenditure  and  Program  Office 
Massachusetts  Department  of  Public  Works 
10  Park  Plaza,   Room  7331 
Boston,   Massachusetts  02116-3968 
Telephone:  973-7155 
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2      TRANSIT  ELEMENT 


The  transit  alamant  of  the  TIP  lists  projects  under  categories 
that  describe  the  major  components  of  the  MBTA's  capital  program, 
i.e.,  efficiency,  renovation,  replacement  and  new  service.  Non- 
MBTA  capital  projects,   if  any,  are  included  in  the  most  appro- 
priate category. 

Each  project  entry  presents  an  anticipated  capital  funding 
schedule.     Tne  annual  element  refers  to  federal  fiscal  year  1989; 
the  2-5  year  element  refers  to  fiscal  years  1990  through  1993. 
The  future  element  refers  to  fiscal  years  after  1993  and  is 
included  because  the  life  span  of  transit  projects  often  exceeds 
the  five-year  period  covered  by  the  TIP.     The  total  is  the  sum  of 
the  above  elements,  and  therefore  refers  only  to  the  portions  of 
the  project  which  hava  not  yet  received  federal  funds.  The 
amount  of  grants  approved  for  fiscal  year  1988  funds  is  also 
included  for  information. 

All  costs  are  stated  in  millions. 

The  above  projects  are  funded  through  the  major  capital  programs. 
Section  3,   Section  9,  and  Interstate  Transfer.     Tne  transit  ele- 
ment also  lists  other  projects  and  programs: 

o     Section  9  and  Section  18  operating  assistance  which  are 
non-capi  tal 

o     Section  16(b)(2),  which  is  a  special  purpose  capital 
program . 

o     Handicapped  Accessibility,  which  concisely  describes 
actions  which  are  occuring  in  a  number  of  areas. 

A  summary  of  the  transit  capital  program  concludes  the  transit 
element . 
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FY  89  TIP  Transit  Element 


2.1      EFFICIENCY  PROJECTS 


Last  Yr. 

Annual 

2-5  Yr 

Future 

Tonal 

Signal  Improvements/ 
Commani  ca  tions 

18  .3 

0.8 

34.2 

26.0 

61 .0 

Project  Description:' 


This  project  consists  of  the  renewal  or  replacement  of 
deteriorated,  or  substandard,   signal  equipment  on  the  Red,  Blue, 
Green,  and  Orange  Lines;   the  installation  of  communication  cable 
on  the  Blue  and  Green  Lines;   the  installation  of  an  emergency 
telephone  system  on  the  Red,   Blue,  Green  and  Orange  Lines;  the 
completion  of  an  MBTA/Police  radio  system  in  the  Authority's 
transit  tunnels;  and  the  installation  of  computer-aided  bus  radio 
sys  tem . 

Probable  Funding:       Section  3,   9  and  Local   Bond  funds 
FY'89  Activities: 

1989  funding  would  provide  for  design  and  engineering  for  a  new 
Green  Line  signal  and  communications  system.     Future  funding 
would  provide  for  construction. 
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FY  89  TIP  Transit  Element 


Efficiency  Projects 


Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

Systemwide  Improvements 

62  .0 

71.5 

135.  5 

185.0 

392  .0 

Project  Description: 


Continuation  of  the  -Authori  ty '  s  Plant  Improvements  Program,  ^vhich 
addresses  numerous  small-scale  construction  and  procurement 
elements.     The  major  components  of  the  Systemwide  Improvements 
effort  are  MIS  Program  software  and  equipment,  procurement  of 
shop  tools  and  equipment,  purchase  of  non-revenue  vehicles,  a  new 
computerized  telephone  system,  update  security,  fire  and  police 
communication  systems,  miscellaneous  construction  improvements  at 
various  Authority  facilities,   such  as  the  Central  Materials 
Distribution  Center  and  Warehouse  and  furniture  for  various 
Authority  directorates. 

Probable  Funding:       Section  3,   9  and  Local  Bond  funds 
FY'89  Activities: 

Previously  funded  projects  will  continue  to  be  advanced  with  1989 
funding.     The  Authority  would  continue  its  construction 
activities  associated  with  the  construction  of  a  new  central 
cohtrol  facility,  a  new  materials  warehouse,  minor  station 
modernization  and  plant  improvements  as  well  as  planning, 
engineering  and  design  efforts. 
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FY  89  TIP  Transit  Element 
Efficiency  Projects 


Park-Ride  Improvement 
Program 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

10  .0 

40  .0 

50  .0 

50  .0 

140  .0 

Project  Description: 


The  MBTA  has  initiated  a  program  of  systematically  increasing  the 
supply  of  parking  spaces  at  its  rapid  transit  and  commuter  rail  sta- 
tions.    This  program  is  designed  to  increase  ridership,   reduce  automo- 
bile    travel  and,  hence,  gasoline  consumption.     Previously  granted 
funds  have  been  used  for  land  takings  and  appraisals,  for  engineering 
consultant  services  and  for  construction.     To  date  construction  acti- 
vity has  commenced  or  has  been  completed  at  Route  128  Railroad 
Stacion,   Dedham,   Canton  Center,   Beverly,   North  Quincy,  Arlington 
Heights  and  Stoughton.     Future  commuter  rail  parking  is  addressed 
tnrough  the  Commuter  Rail  Improvement  Program  while  future  light  rail, 
rapid  rail  and  bus  parking  is  addressed  through  chis  Park  Ride 
Improvement  Program. 

Tnis  program  includes  sucn  improvements  as  resurfacing,  revised 
layout,  lignting,  park-ride  signs,   security  measures,  and 
improvements  to  lot  operations. 

Sites  under  consideration  for  advancement  in  the  next  few  years 
include: 

Red  Line  -  Braintree,   Hingham,   North  Quincy,   Quincy  Adams, 
Wollaston. 

Orange  Line  -  Wellington,   Oak  Grove,   ComiTiunity  College,  Sullivan 
Square,  Maiden  Center. 

Green  Line  -  Riverside,  Woodland. 

Blue  Line  -  Wonderland,   Beachmont,   Suffolk  Downs,   Orient  Heights. 
Bus  -  Watertown  Square. 


Probable  Funding:       Section  3,   9  and  State  Bond  funds 
FY'89  Activ/ities: 

FY'89  activities  consist  of  further  engineering  and  design  tasks. 
Projects  initiated  in  1989  would  be  based  upon  engineering 
completed,   scheduling,   environmental  impacts  and  community 
approval . 
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FY  89  TIP  Transit  Element 


Efficiency  Projects 


Lachmere  Maintenance 
Facili  ty 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

10  .0 

20.0 

15.0 

0.0 

35.0 

Project  Description: 


The  MBTA  is  underway,  with  conceptual  engineering  for  a  new  Green 
Line  vehicle  facility  at  Lechmere.     A  new  facility  at  Lechmere 
would  benefit  the  Authority's  operation  by  providing  for 
maintenance  of  vehicles  at  the  northern  terminus  of  the  Green 
Line.     In  addition,   this  facility  would  provide  needed  storage 
for  approximately  50  to  60  LRV's.     The  Authority  is  also 
proceeding  with  plans  to  include  an  adjacent  area  for  a  heavy 
repair  facility  for  work  trains  and  a  work  car  area. 

Probable  Funding:       Section  3,   9  or  Local   Bond  funds 

FY '89  Activities: 

1989  funding  would  provide  for  land  acquisition  and  initial 
construction  efforts  for  a  new  maintenance  facility  and  storage 
area . 
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FY  89  TIP  Transit  Element 


2.2     RENOVATION  PROJECTS 


Track  Improvements 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

5.0 

30.0 

30  .0 

30  .0 

90  .0 

Project  Description: 


The  Track  Improvements  Project  consists  of  a  multi-year  track 
rehabilitation  program  in  which  all  deteriorated  and  substandard 
track  on  the  Green  Line  and  the  three  rapid  transit  lines  will  be 
renewed  or  replaced.     The  work  includes  the  removal  of  old  ties, 
rails  and  ballast  followed  by  upgrading  and  the  installation  of 
new  ballast,   ties,  rail,  spikes  and  fastening  plates. 

Probable  Funding:       Section  3,   9  and  Local   Bond  funds 

FY'89  Activities: 

FY'89  funding  would  continue  construction  efforts  with  work 
scheduled  for  a  number  of  MBTA  yards  such  as  Orient  Heights  and 
Riverside  along  with  tie  replacement  on  the  Highland  branch  of 
the  Green  Line.     In  addition,  work  is  scheduled  for  the  Orange 
Line  from  Essex  to  Haymarket: 
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FY  89  TIP  Transit  Element 


Renovation  Projects 


Power  Electrification 
Improvements 

Last  Yr 

Annual 

2-5  Yr 

Future 

Total 

37.9 

15.5 

30.0 

30  .0 

75.5 

Project  Description: 


The  Power/Electrification  Project  involves  the  conversion  of  the 
Authority's  obsolete  25  Hz  power  system  to  a  60  Hz  system  connected 
to  a  central  source  of  power.     The  Authority's  Electrification 
Program,  initiated  in  1983,  is  a  comprehensive  program  to 
improve  the  Authority's  power  and  electrical  systems.  Tnis 
program  has  advanced  to  the  construction  of  all  new  substations 
throughout  the  MBTA  system  as  well  as  the  upgrading  of  power 
capabilities  on  all  lines. 

Probable  Funding:       Section  3,   9  and  Local   Bond  funds 
FY'89  Activities: 

In  1989,  funding  will  be  needed  for  electrification  of  Green  Line 
switches.     Additionally,  funding  will  be  needed  to  continue  the 
replacement  of  the  overhead  trolley  wire  support  system  on  the 
Green  Line.     This  system  will  improve  power  capabilities  and 
improve  reliability. 


-15- 


FY  89  TIP  Transit  Element 


Renovation  Projects 


Tunnel  Rehabilitation/ 
Ventilation 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

20  .0 

15.0 

30  .0 

20.0 

65.0 

Project  Description: 


Tne  Tunnel  Rehabilitation  Program  is  the  systematic  renovation  of 
the  rapid  transit  tunnels,   some  sections  of  which  are  60-80  years 
old.     Tne  ventilation  program,   vy^hich  is  a  major  element  of  the 
Tunnel   Rehabilitation  Program,   involves  the  construction  of  new 
ventilation  shafts  and  the  rehabilitation  of  existing  ventilation 
fans  in  other  locations.     The  principal  purpose  of  the  tunnel 
ventilation  system  is  to  exhaust  smoke  from  tunnels  in  the 
unlikely  event  of  a  fire  in  a  tunnel  so  that  passengers  and 
employees  are  protected  from  smoke  inhalation  and  can  be  safely 
evacuated.     Additionally,  overall  ambient  air  quality  would  be 
improved  under  normal  operating  conditions. 

Prooable  Funding:       Section  3,   9  and  Local   Bond  funds 

FY'89  Activities: 

1989  funding  would  allow  the  MBTA  to  continue  its  ventilation 

program.     Specific  efforts  have  been  identified  for  the  Green, 

Red  and  Blue  lines  with  improvements  being  made  to  vents,  fans 
and  shafts. 
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FY  89  TIP  Transit  Element 


Renovation  Projects 


MBTA  Bridge  Program 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

2.0 

10  .0 

10  .0 

20.0 

40.0 

Project  Description: 


This  project  consists  of  inspection  of  the  MBTA  rapid  and  light 
rail  system  bridges  and  design  and  construction  of  necessary 
rehabilitation  and  replacement.     The  Authority  will  continue  a 
program  of  Bridge  Inspections  and  Ratings  of  all  Authority  owned 
bridges  on  the  Rapid  Rail  System  and  the  Light  Rail  System.  The 
inspections  and  ratings  undertaken  to  date  have  been  funded  with 
Section  9  and  local  bond  funds,  and  the  program  will  now  identify 
those  bridges  which  may  need  extensive  repairs,  rehabilitation, 
or  replacement. 

Probable  Funding:       Section  3,   9  and  Local  Bond  funds 
FY'89  Activities: 

Funding  in  1989  would  provide  for  reconstruction  of  bridges 
needing  immediate  repairs  as  well  as  beginning  an  overall 
reconstruction  program  to  upgrade  all  bridges  throughout  the  MBTA 
system.     A  listing  will  be  identified  upon  completion  of  the 
rating  and  inspection  of  all  bridges. 
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FY  89  TIP  Transit  Element 


Renovation  Projects 


Station  Modernization/ 
Platform  Lengthening 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

5.6 

20  .0 

20.0 

25.0 

65.0 

Projecc  Description: 


Tne  Authority,  during  the  past  seven  years,   has  undertaken  an 
extensive  Station  Modernization/Platform  Lengthening  program 
throughout  its  rapid  transit  and  light  rail  system.  Major 
efforts  have  been  directed  towards  the  Red  Line  with 
modernization  and  platform  lengthening  occurring  at  all  stations, 
except  on  the  newer  extensions.     Modernization  efforts  have  also 
been  performed  at  stations  along  the  Orange,   Green  and  Blue 
Lines . 

The  station  modernization  program  also  includes  retrofitting 
rapid  rail  stations  to  make  them  accessible  to  passengers  with 
special  needs  as  well  as  construction  of  a  pedestrian  overpass  at 
Maiden  Station  on  the  Orange  Line. 

Probable  Funding:       Section  3,   9  and  Local  Bond  funds 
FY'89  Activities: 

Funding  in  1989  would  allow  the  Authority  to  continue 
construction  activities  at  Andrew  on  the  Red  Line  and  platform 
lengthening  station  modernization  and  handicapped  accessibility 
on  the  Blue  Line. 
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FY  89  TIP  Transit  Element 


Renovation  Projects 


Commuter  Rail:  Track 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

13  .  5 

25.0 

20.0 

75.0 

120.0 

Project  Description: 


The  track  program  consists  of  replacement  and  cleaning  of 
ballast,   tie,  rail  and  switch  replacement  throughout  the  MBTA's 
commuter  rail  system. 

In  1986  and  1987,   the  Authority  proceeded  with  major  trackwork  on 
the  Eastern  Route   (Everett  to  Salem),   crossovers  for  Revere  and 
West  Lynn  and  special  track  work  north  of  the  Charles  River. 

Probable  Funding:       Section  3,   9  and  Local  Bond  funds 

FY'89  Activities: 

Proposed  activities  for  1989  are  as  follows: 

o  Track  construction  on  the  New  Hampshire  and  Fitchburg  lines. 
It  is  anticipated  that  the  MBTA  will  replace  the  ties,  ballast 
and  track  for  both  of  these  rights  of  ways. 

o  Tie  replacement  in  selected  rights  of  ways  such  as  the  Boston 
Engine  terminal  and  lines  such  as  the  New  Hampshire,   Lowell  and 
Fitchburg  as  needed  in  order  to  operate  daily  service  in 
advance  of  major  construction. 
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FY  89  TIP  Transit  Element 


Renovation  Projects 


Commuter  Rail:  Signals 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

30  .0 

20  .0 

40.0 

50  .0 

110  .0 

Project  Description: 


The  Authority  has  been  upgrading  the  antiquated  Commuter  Rail 
System  during  the  past  years.     In  1986,   the  Authority  procured 
crossovers  for  the  Eastern  Route    (Revere  and  West  Lynn)  along 
with  signal  equipment.     In  1988  the  Authority  is  expected  to 
award  a  contract  for  a  new  signal  and  communications  system  on 
the  Eastern  Route  from  Everett  to  Salem. 

Probable  Funding:       Section  3,   9  and  Local   Bond  funds 

FY'89  Activities: 

Identified  below  are  the  needs  associated  with  the  Authority's 
Commuter  Rail  track  program.     Based  upon  funding  and  phasing 
limitations,   the  Authority  will  undertake  a  number  of  the 
following  tasks  in  1989: 

1989  funding  is  proposed  for  a  new  signal  and  communications 
system  on  the  Lowell,   Haverhill  and  Fitchburg  lines  from  Boston. 
In  addition,  new  crossovers  are  being  designed  and  will  be 
constructed  on  a  number  of  MBTA  routes  based  upon  priority  and 
scheduling . 
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FY  89  TIP  Transit  Element 


Renovation 

Project 

s 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

Commuter  Rail: 
Park  Ride/Stations 

40  .0 

20  .0 

40.0 

30  .0 

90  .0 

Project  Description: 


The  MBTA  has  undertaken  extensive  station  and  parking 
improvements  throughout  its  Commuter  Rail  system.     This  program 
has  realized  improvements  to  a  number  of  Park-Ride  sites  such  as 
North  Beverly,  Montserrat,   Hamilton,   Ipswich,   Salam  and 
Swampscott,   Hyde  Park,   Readville,   South  Attleboro,   Forge  Park/495 
and  Lynn  Central  Square. 

Probable  Funding:       Section  3,   9  and  Local  Bond  funds 
FY'89  Activities: 

A  number  of  Park-Ride  sites  have  been  identified  for  engineering 
and  construction  in  1989  including  the  following: 

Eastern  Route:   Salam,   Beverly  Depot,  Gloucester,  Rockport. 

Haverhill:   WaKefield,   Reading,   North  Wilmington. 

Lowell:   Mishawum,  Wilmington. 

Fitchburg:   Kendall  Green,  Lincoln,  West  Concord. 

Framingham:   Newtonville,  West  Newton,  Auburndala,  Wellesley 
Square . 

Needham:   Highland,  Hersey. 

Franklin:   Norfolk,  Walpole. 

The  exact  stations  involved  would  depend  upon  engineering  and 
design,  scheduling,  environmental  review  and  community  support. 
The  need  to  expand  surface  parking  becomes  increasingly  critical 
with  the  continued  rise  in  ridership  on  commuter  rail   service  by 
residents  of  the  member  cities  and  towns  of   the  MBTA  district. 

o  Platform  improvements  at  North  Station  to  provide  access  for 
the  handicapped. 

o  Signage  upgrading  throughout  the  system. 

o  Controlled  access  to  stations  and  automatic  ticketing  to 
operating  savings. 
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FY  89  TIP  Transit  Elemant 


Renovation  Projects 


Commuter  Rail:  Bridges 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

5.0 

15.0 

20  .0 

25.0 

60.0 

Project  Description: 


The  MBTA  has  initiated  a  program  to  upgrade  and  replace  bridges 
which  are  in  a  deteriorated  condition  on  the  Commuter  Rail 
system.     The  MBTA  has  a  bridge  rating  program  underway  and, 
through  a  phased  program,  will  upgrade  and  replace  substandard 
bridges.     Recent  funding  has  allowed  the  Authority  to  begin 
upgrading  efforts  on  Commuter  Rail  bridges  including  Saugus, 
Pines   River,   Draw  7  and  the  Lynn  retaining  walls. 

Probable  Funding: 

FY'39  Activities: 

In  1989,   funding  would  allow  the  MBTA  to  continue  its 
reconstruction  efforts  on  railroad  bridges  on  the  Eastern,  New 
Hampshire,   Haverhill  and  Framingham  routes.     Presently  design 
consultants  are  identifying  a  bridge  program  for  these  Commuter 
Rail  rights-of-ways.     During  1989,  a  program  identifying  which 
bridges  to  be  reconstructed  will  be  formulated  based  upon 
scheduling  and  priority. 
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FY  89  TIP  Transit  Elament 


Renova  tion 

Project 

3 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

Commutar  Rail: 
Maintanance  Facilitias 

50  .0 

DU  .  u 

Z  D  .  U 

inn  n 
J.  u  u  .  u 

Project  Description: 

The  MBTA,  during  the  past 

few  years 

r 

has  undertaken 

the  planning. 

engineering  and  design  to  upgrade  its  maintenance  facilitias  on 
the  North  and  South  sides.     Recent  funding  has  allowed  the 
Authority  to  carry  out  phase  I  improvements  to  the  Boston  Engine 
Terminal  on  the  North  Side  and  phase  I  construction  efforts  on  a 
new  South  Side  Service  and  Inspection  Facility. 

The  Commuter  Rail  Maintenance  Facility  Program  consists  of  the 
f ollowi  ng : 

o  The  phased  reconstruction  of  the  Boston  Engine  Terminal. 

o  The  construction  of  a  south  side  Service  and  Inspection 
Facility  in  the  South  Station  Yard  5  area. 

o  Construction  of  layover  facilities  at  Fitchburg  and  Roclcport. 

o  Construction  of  maintenance  of  way  bases  in  Wilmington,  Ayer, 
Salem  and  Readvilla. 

o  Planning,   Engineering,   Design  and  Construction  of  Readville 
yard . 

Probable  Funding:       Section  3,   9  and  Local  Bond  funds 
FY'89  Activities: 

Funding  in  1989  would  continue  phased  reconstruction  of  the 
Boston  Engine  Terminal  and  construction  of  layover  facilities  and 
maintenance  of  way  bases. 
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FY  89  TIP  Transit  Element 


Renovation  Projects 


Commuter  Rail:  R.T.A.'s 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

20  .  3 

11.3 

20  .0 

25.0 

56.3 

Project  Description: 


The  MBTA  Commuter  Rail   System  is  an  extensive  system  \vhich 
stretches  beyond  the  MBTA's  service  district.     It  traverses  a 
number  of  Regional  Transit  Authorities  such  as  Cape  Ann,  Lowell, 
Merrimack  Valley,  Mon tachuse t ts ,   BAT,   etc.     This  project  consists 
of  upgrading  stations  and  parking  facilities  at  non-MBTA  Regional 
Transit  Authorities. 

Probable  Funding:       Section  3,   9  and  Local   Bond  funds 
FY'39  Activities: 

Station  improvements  in  other  RTA's  will  be  advanced  based  upon 
engineering  and  design,   scheduling,   environmental  review  and 
community  approval. 


-24- 


FY  89  TIP  Transit  Element 


Renovation  Projects 


Rapid  Rail  and  Light  Rail 
Maintenance  Facilities 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

5.3 

6.0 

5.0 

15.0 

26  .0 

Project  Description; 


The  MBTA  has  a  program  to  upgrade  its  older  Rapid  Rail  and  Light 
Rail  Maintenance  Facilities.     This  program  currently  consists  of: 

o  Ashmont    (Red  Line): 

The  project  consists  of  upgrading  of  three  rail  equipment 
maintenance  facilities.     At  Ashmont  work  consists  of  design  and 
construction  of  a  sheltered  work  area.     Personnel  are  required 
to  work  in  an  open  area  without  protection  from  the  weather 
without  this  shelter. 

o  Codman    (Red  Line): 

Expand  capacity  through  the  installation  of  additional  pits. 

o  Cabot    (Red  Line): 

Construction  additional  track  for  maintenance  testing  of  an 
expanded  Red  Line  vehicle  fleet  operating  more  miles. 

o  New  Red  Line  Maintenance  Facility: 

Design  for  a  major  Red  "Line  Car  inspection,  repair  and  vehicle 
storage  facility. 

o  Mattapan: 

Design  and  construction  of  an  SLRV  maintenance  facility. 
Presently,  work  can  be  undertaken  on  PCC  vehicles  only  in  an 
outside  area.     A  new  facility  would  allow  improved  maintenance 
to  the  Green  Line  fleet. 

o  Wellington   (Orange  Line): 

Construction  of  increased  track  storage  to  accommodate  twenty- 
four   (24)  new  Orange  Line  cars. 

o  Orient  Heights  (Blue): 

Provide  additional  track  storage  and  a  modernized  facility  to 
accommodate  Blue  Line  cars. 

Probable  Funding:       Section  3,   9  and  Local  Bond  funds 

FY'89  Activities: 

In  1989  the  various  maintenance  facility  projects  will  be 
advanced  through  the  design  to  construction. 
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FY  89  TIP  Transit  Element 


Renovation 

Project 

s 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

Bus  Maintenance 
Facili  ties 

3.0 

4.0 

8.0 

10  .0 

22  .0 

project  Description: 


This  project  consists  of  rehabilitation  of  the  MBTA's  older  bus 
garages  including  upgrading  of  weatheri za tion ,  lighting  and  new 
heating,   ventilation,  plumbing,  and  electrical  systems  and 
drainage.     In  1987-88,   the  Authority  undertook  improvements  to 
Lynn,  Quincy  and  Albany  bus  garages. 

Probable  Funding:       Section  3,   9  and  Local  Bond  funds 
FY'89  Activities: 


Future  work  is  proposed  for  Cabot,  Lynn,  Bartlett  and  the 
Fell  sway . 


CATA  Capital  Improvements 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

0.08 

0.03 

0.12 

0.30 

0  .45 

Project  Description: 


The  Cape  Ann  Transportation  Authority,   the  EOTC,  and  the  MBTA 
have  agreed  that  each  year  CATA  may  request  a  minimum  of 
$30,000.00  in  Federal   Section  9  funds  for  capital  improvement 
projects.     Local  matching  funds  bring  the  total  project  value  up 
to  at  least  $37,500.00  yearly.     These  funds  support  capital 
improvement  projects  including  planning,   engineering,  design, 
acquisition,  and  construction  of  facilities,  and  purchase, 
rehabilitation  and  lease  purchase  of  vehicles  and  equipment. 

Probable  Funding:      Section  9  ^ 

FY'89  Activities: 

Specific  capital  improvement  activities  are  uncertain.     CATA  may 
either  rehabilitate  or  acquire  additional  rolling  stock  for 
either  fixed  route  or  elderly  and  handicapped  service. 
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FY  89  TIP  Transit  Element 


Renovation  Projects 


Vehicles:     Rapid  Rail 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

0.0 

3.0 

200  .0 

100.0 

303  .0 

Project  Description: 


This  program  consists  of  replacement  and  expansion  of  the  rapid 
rail  passenger  fleet  for  the  Blue,  Orange  and  Red  Lines.  The 
MBTA  vn^ill  be  underway  in  1988  ,  with  the  design  of  new  Red  Orange 
and  Blue  line  vehicles. 

Probable  Funding:     Section  3,   9  and  Local  Bond  Funds 
FY'89  Activities: 

Based  upon  existing  and  proposed     service  requirements,   the  MBTA 
is  anticipating  that  the  following  number  of  vehicles  will  be 
needed  on  these  lines  during  the  period  of  1990  to  2000: 

Amount 

Line  of  Vehicles 


Red  85 
Orange  46 
Blue  42 


Vehicles:     Light  Rail 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

10  .3 

0.0 

0.0 

0.0 

0.0 

Project  Description: 


This  program  consists  of  expanding  the  light  rail  passenger 
vehicle  fleet  for  the  Green  Line.     The  first  phase  of  the  program 
included  the  leasing  of  fifty  new  vehicles.     An  additional  50 
will  be  purchased  as  a  second  phase.     The  Authority  is 
anticipating  full  delivery  for  all  Green  Line  vehicles  will  occur 
by  October,  1988. 

Probable  Funding:      Section  3,   9  and  Local   Bond  Funds 
FY'39  Activities: 
NONE 
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FY  89  TIP  Transit  Element 


2.3      REPLACEMENT  PROJECTS 


Last  Yr. 

Annual 

2-5 

Yr 

Future 

Total 

Vehicles:  Buses 

33.0 

20.0 

88 

.0 

125.0 

233  .0 

Project  Description: 
Purchasing  new  buses 

is  a 

conti  nuou 

s 

program 

of 

the 

Authori  ty , 

•>vhich  proceeds  at  an  annual  rate  designed  to  gradually  reduce  the 
average  age  of  the  total  bus  fleet  and  to  rehabilitate  its 


existing  fleet  to  better  serve  the  riding  public.     The  Authority 
plans  to  purchase  a  number  of  new  buses  each  year.  The 
requirements  for  the  purchase  of  additional  or  replacement  lift- 
vans  for  The  RIDE,   the  Authority's  special  mobility  service,  are 
also  carried  under  this  program.     The  Authority  is  presently 
underway  in  1988  with  the  procurement  of  200  new  buses,  also,  the 
purchase  of  35   "RIDE"  handicapped  vans  is  anticipated  for  1988. 

probable  Funding:      Section  3,   9,  and  Local   Bond  Funds 

FY'89  Activities: 


The  Authority  plans  to  purchase  40  additional  RIDE  vans  in  1989. 


Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

Vehicles:  Replacement 

Parts 

0.0 

3.0 

5.0 

10  .0 

18  .0 

Project  Description: 

This  program  commenced  in 

1983  and 

provides 

f  undi  ng 

for  the 

procurement  of  major  component  parts  for  MBTA's  vehicle  fleet. 
This  program  was  initiated  through  the  Surface  Transportation  Act 
of  1983    (Gas  Tax)  which  allowed  for  the  procurement  of  major 
component  parts  for  bus  and  rail  vehicles  with  federal  funding. 
These  component  parts  must  cost  at  least  one  percent  of  the 
present  day  cost  of  a  new  vehicle  and  extend  the  vehicle  life  and 
reliability  of  the  Authority's  buses  and  rail  cars. 

Probable  Funding:      Section  9  and  Local   Bond  Funds 

FY'89  Activities: 

Continuous  purchase  of  rolling  stock  equipment  replacement  parts 
in  accordance  with   UMTA  regulations. 
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FY  89  TIP  Transit  Element 


Replacement  Projects 


Commuter  Rail:  Vehicles 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

100.0 

125.0 

25.0 

50.0 

200  .0 

Project  Description: 


This  program  consists  of  rehabilitation  replacement  and  expansion 
of  the  MBTA's  commuter  rail  vehicle  fleet  consisting  of 
locomotives  and  passenger  coaches. 

The  Authority,  during  the  past  few  years,   has  made  efforts  to 
acquire  needed  vehicles  and  locomotives.     These  vehicles  are 
required  to  meet  service  needs,  replace  outdated  equipment,  and 
provide  for  increasing  Commuter  Rail  ridership.     In  particular, 
the  MBTA  has  awarded  procurement  contracts  for  26  new 
locomotives,   157  new  coaches  and  has  completed  the  engineering 
and  design  for  high-capacity  vehicles.     In  total  the  Authority 
has  over  $109  million  dollars  in  contracts  for  the  procurement  of 
new  vehicles.     In  addition  the  MBTA  is  underway  with  a  program  to 
upgrade  27  to  37  locomotives. 

Probable  Funding:     Section  3,   9  and  Local  Bond  Funds 
FY'89  Activities: 

o  The  purchase  of  50-75  high-capacity  Commuter  Rail  coaches. 
These  provide  increased  seating  to  accommodate  Commuter  Rail 
capacity  needs. 
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FY  89  TIP  Transit  Element 


Replacement  Projects 


Bus  Maintenance  Facility 
Replacement 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

4.0 

0.0 

0.0 

52.0 

52  .0 

Project  Description: 


This  project  consists  of  replacement  of  existing  bus  maintenance 
facilities  with  new  facilities.     Two  facilities  have  been  identified 
as  follows: 

o  West/Northwest  Bus  Garage 

Construction  of  a  new  garage  to  house  approximately  200  buses 
serving  the  west/northwest  section  of  the  region.     This  would 
permit  the  closing  of  the  smaller,  less  efficient  facilities 
now  used.     This  project  is  not  under  active  consideration  at 
the  present  time,   but  may  be  advanced  later. 

o  Arborway  Garage 

Construction,  at  the  site  of  the  present  Arborway  bus  garage 
and  streetcar  carhouse,  of  a  new  bus-repair  building  with 
operator  and  maintenance  crew  lobbies.     Approximately  200  to 
250  buses  would  be  housed,  including  some  reassigned  from  other 
garages  as  well  as  those  currently  assigned  to  Arborway. 
Increased  inside  storage  would  improve  tne  condition  and  reduce 
the  maintenance  and  operating  cost  of  the  fleet.     This  project 
is  not  under  active  consideration  at  the  present  time,  but  may 
be  advanced  later. 

Probable  Funding:     Section  3  and  Local  Bond  funds 

FY'89  Activities: 

None 
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FY  89  TIP  Transit  Elemant 


Replacement  Projects 


Lechmere  Station 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

7.0 

15.0 

5.0 

0.0 

20.0 

project  Description: 


Lechmere  Station  involves  the  relocation  of  the  existing  station 
to  a  point  east  of  the  McGrath  O'Brien  highway  in  Cambridge.  It 
involves  a  new  station  right-of-way  and  abutment  structure. 

Probable  Funding:     Local  Bond  funds 

FY'89  Activities: 

Presently  the  MBTA  is  undertaking  the  engineering  and  design 
activities  as  well  as  the  land  acquisitions  for  this  station. 
Funding  in  1989  would  provide  for  the  initial  construction 
efforts  such  as  station  structure,   track  right-of-way  and  power. 
Future  funding  would  complete  the  project. 


North  Station 
Transportation 
Improvement  Project 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

10  .0 

30  .0 

80  .0 

0.0 

110  .0 

Project  Description: 


The  Authority  is  participating  with  the  Boston  Redevelopment 
Authority  and  other  state  and  federal  agencies  and  private 
developers  in  planning  the  redevelopment  of  the  North  Station 
area . 

The  project  consists  of  the  relocation  of   the  Green  Line  between 
Haymarket  Square  and  Science  Park  Station.     Also  included  is  the 
development  a  new  combined  Green  Line  and  Orange  Line  station, 
construction  of  an  underground  connection  to  the  Authority's 
Commuter  Rail  Terminal.     In  addition.   Commuter  Rail  improvements 
are  planned  such  as  the  extension  of  platforms,  handicapped 
accessibility  and  new  station  facilities. 

Probable  Funding:     Local   Bond  funds 

FY'89  Activities: 

1989  funding  would  allow  the  completion  of  all  engineering  and 
design,  and  the  commencement  of  phase  I  construction.  Additional 
construction  elements  are  identified  for  1990  and  1991. 
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FY  89  TIP  Transit  Elament 


Replacement  Projects 


Roxbury  Replacement 
Servi  ce 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

2.0 

5.0 

60  .0 

0.0 

65.0 

Project  Description: 


With  the  completion  of  the  relocated  Orange  Line  through  the 
Southwest  Corridor,   the  existing  elevated  structure  will  oe 
removed.     With  this  in  mind,   the  MBTA  has  conducted  a  study  of 
alternative  methods  of  improving  the  transit  service  in  the  South 
End,   Roxbury,   North  Dorchester,  and  Mattapan.     Among  the 
solutions  being  examined  are  buses  in  mixed  traffic,  trackless 
trolleys  and  light  rail  to  serve  the  radial  travel  pattern  of 
these  area,  and  buses  in  mixed  traffic  for  circumferential 
servi  ce . 

probable  Funding:      Section  3,   9,   23  and  Local   Bond  funds 
FY'89  Activities: 

1989  funding  will  allow  for  final  environmental  and  alternative 
analysis  along  with  initial  engineering  and  design. 
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FY  89  TIP  Transit  Element 


2.4     NEW  SERVICE  PROJECTS 


South  Station  Trans- 
portation Center 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

60  .0 

104.0 

25.0 

0.0 

129.0 

Project  Description: 


The  South  Station  project  is  an  extensive  reconstruction  and 
expansion  of  the  existing  South  Station  to  an  intermodal 
terminal  providing  inter/intra  city  rail  and  bus  facilities,  as 
well  as  a  new  Red  Line  Station.     The  Authority  is  presently 
underway  with  Phase  I  which  includes  approximately  $65  million  of 
MBTA  and  federal  funding    (UMTA/FRA)   to  reconstruct  the  existing 
headhouse,   track  area  and  provide  foundation  support  for  a  new 
bus  terminal.     Also  under  construction  is  the  platform 
lengthening  and  handicapped  access  for  the  South  Station  Red  Line 
Station,  along  with  a  connection  from  the  Red  Line  to  the  rail 
terminal . 

Probable  Funding:     Section  3,   9,  and  Local  Bond  funds 
FY'89  Activities: 

Funding  in  1989  will  provide  for  phase  II  -  construction  of  a  new 
bus  terminal.     Phase  II  efforts  include  in  addition  to  the 
construction  of  the  bus  terminal,  bus  ramps,   support  columns,  bus 
decks,  ventilation  systems  improvements  for  the  rail  yard  and 
completing  the  connection  to  the  headhouse. 


Commuter  Boat(3) 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

0.0 

0.0 

0.0 

0.0 

0.0 

Project  Description: 


To  procure  commuter  boats  in  the  event  of  a  policy  change 
favoring  Commonwealth  ownership  of  equipment   (vessels)  rather 
than  current  subsidization  of  private  operations. 

Probable  Funding:     Section  3  or  9  and  Local  Bond  funds 

FY'89  Activities: 

NONE 
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New  Service  Projects 


Oak  Grove  North 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

0.0 

0.0 

0.0 

140  .0 

140  .0 

Project  Description: 


Extension  of  the  Orange  Line  from  Oak  Grove  to  Route  128. 
Existing  rail  and  bus  service  are  expected  to  provide 
satisfactory  service  levels  for  near-term  needs.     Tne  Orange  Line 
extension,  however,  would  result  in  potential  user  time  savings 
and  is  retained  as  a  long-range  option.     The  extension  would 
follow  the  Haverhill  Line  railroad  right-of-way  and  have  five 
high-platform  stations,  at  approximately  the  same  locations  as 
the  present  commuter  rail  stations,  and  a  terminus  at  Route  128. 
Tne  line  could  be  built  at  the  present  railroad  grade,  with  at- 
grade  crossing  of  all  streets;   could  be  entirely  grade-separated; 
or  could  be  grade  separated  at  intersections  with  major  streets, 
and  cross  minor  streets  at-grade. 

Probable  Funding:     Section  3,   9  and  Local  Bond  funds 
FY'88  Activities: 


None 


Red  Line  Northwest  Ext. 
( Harvard-Alewi  f e ) 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

5.0 

0.0 

0.0 

0.0 

0.0 

Project  Description: 


Extension  of   the  Red  Line  from  Harvard  to  Alewife  BrooK  Parkway, 
provides  service  to  neighborhoods  in  North  Cambridge,  Somerville, 
and  Arlington  and  to  more  distant  communities  through  the 
provisions  of  parking  and  bus  access.     The  extension  used  Red 
Line  technology  from  the  new  Harvard  Square  Station.     A  tunnel 
was  bored  north  to  new  stations  at  Porter  Square    (where  transfer 
from  bus  routes  is  made  possible).     The  extension,   now  complete 
and  operational,   used  cut-and-cover  construction,   to  Alewife 
Brook  Parkway,   where  a  large  parking  garage  and  bus  transfer 
facility  are  also  operational.     FY'88  funding  was  allocated  for 
construction  efforts  needed  to  enhance  the  project  such  as  a  new 
entrance  at  Porter  Square,   Alewife  garage  improvements  and 
handicapped  accessibility  improvements. 

Probable  Funding:     Section  23  and  Local   Bond  funds 

FY'89  Activities: 

NONE 
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FY  89  TIP  Transit  Element 


New  Service  Projects 


Red  Line  Northwest  Ext. 
(Alewife  -  Rt.  128) 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

0.0 

0.0 

0.0 

480  .0 

480  .0 

Project  Description: 


This  project  consists  of  the  extension  of  the  Red  Line  from 
Alewife  Station  to  Route  128  in  Lexington  via  the  Lexington 
Branch  railroad  right-of-way.     Stations  are  proposed  for 
Arlington  Center,  Arlington  Heights,  Lexington  Center  and  Route 
128.     Due  to  funding  limitations  and  state  legislation,  this 
project  has  been  deferred. 

Probable  Funding:     Section  3,   9  and  Local  Bond  funds 
FY'89  Activities: 


None 


Green  Line: 
Beyond  Lechmere 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

0.5 

0.0 

0.0 

75.0 

75.0 

Project  Description: 


Extension  of  the  Green  Line  from  its  present  terminal  at  Lechmere 
through  Somerville  to  a  point  near  Tufts  University  in.Madford. 
Lechmere  Station  would  be  relocated  to  che  east  of  McGrath 
Highway  with  the  Green  Line  continuing  north  along  the  New 
Hampshire  Division  railroad  right-of-way  to  Ball  Square, 
Somerville  and  beyond  to  Tufts  University,  Medford.     The  entire 
route  is  free  of  grade  crossings.     Alternative  terminal  loca- 
tions are  Ball  Square  and  Washington  Street.     The  relocation  of 
Lechmere  Station  and  associated  costs  are  being  carried  as  a 
project  distinct  from  the  extension.     In  1988,  funding  was 
allocated  to  continue  the  environmental  review  and  alternative 
analysi  s . 

Probable  Funding:     Section  3,   9  and  Local  Bond  funds 
FY'89  Activities: 

NONE 
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N 

ew  Servic 

Projects 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

Green  Line  Extension 
to  Brighton 

0.0 

0.0 

0.0 

9.0 

9.0 

Project  Description: 


Restoration  of  the  light-rail  service,  as  far  as  the  Oak  Square 
loop  in  Brighton,   that  was  suspended  in  1969  and  replaced  with 
bus  service  to  Kenmore  Square.     Service,  which  then  extended  to 
Watertown  Square,  was  suspended  chiefly  because  of  shortage  of 
equipment . 

The  new  Green  Line  vehicles  along  with  the  LRV's  and 
rehabilitated  PCC  cars  may  make  it  feasible  to  restore  this 
service,  which  would  use  the  existing  Green  Line  reservation 
between  Packard's  Corner  and  Kenmore  Square  and  the  existing 
tunnel  between  Kenmore  Square  and  Park  Street.     In  order  to  allow 
the  service  to  operate  efficiently,   the  tracks  would  be  rebuilt 
in  mid-street  reservation  along  Brighton  Avenue  between  Packard's 
Corner  and  Union  Square;   beyond  Union  Square,   existing   tracks  in 
the  street  would  be  used.     A  public  meeting  was  held  in  1988  to 
discuss  the  results  of  the  study. 

Probable  Funding:     Section  3,   9  and  Local  Bond  funds 
FY'89  Activities: 

None 
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FY  89  TIP  Transit  Elsment 


New  Service  Projects 


Southwest  Corridor 
Project 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

10  .0 

5.0 

0.0 

0.0 

10  .0 

Project  Description: 


The  Southwest  Corridor  Project  consists  of  a  4.7  mile  relocation 
of  the  Orange  Line  from  a  point  2,500  feet  east  of  Back  Bay 
Station  to  Forest  Hills  Station  in  Jamaica  Plain.  Major 
construction  includes:     eight  new  transit  stations;  provisions 
for  MBTA  and  Amtrak  railroad  tracks  along  with  new  transit 
tracks;  and,   construction/reconstruction  of  bridges  and  rights- 
of-way  . 

Probable  Funding:     Section  23 
FY'89  Activities: 

Funding  would  be  applied  for  electrical  work  and  emergency 
lighting  improvements  throughout  the  Corridor,  construction 
related  claims,   completion  of  project  related  activities  for 
Professional  Services  and  Field  Inspection  for  ongoing 
construction  efforts. 


Bowdoi n-Charles  Connector 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

2.0 

1.0 

95.0 

0.0 

96.0 

Project  Description: 


The  Blue  Line  and  Red  Lines  are  the  only  rapid  transit  lines  in 
the  system  that  do  not  intersect.     Trips  using  both  of  these 
lines  require  two  transfers.     This  project  is  a  proposal  to 
remedy  that  deficiency  through  provision  of  a  connection  between 
the  Red  and  Blue  Lines.     A  connection  from  Bowdoin  Station  on  the 
Blue  Line  to  Charles  Street  on  the  Red  Line  is  one  option  that 
has  been  considered.     A  new  Blue  Line  station  would  be  located  at 
Charles  Street  Circle  below  street  level  with  an  escalator 
connection  to  the  Charles  Street  Red  Line  station. 

Probable  Funding:      Section  3,   9  and  Local   Bond  Funds 

FY'89  Activities: 

Funding  in  1989  would  provide  for  alternative  analysis  and 
environmental  review.     This  aspect  of  the  project  requires  UMTA 
review  and  concurrence. 


-37- 


FY  89  TIP  Transit  Element 


New  Service  Projects 


Brookline  Village 
Connector 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

0.0 

0.0 

0.0 

20.0 

20.0 

Project  Description: 


This  project  consists  of  construction  of  a  short  piece  of  naw 
track  from  the  Brookline  Village  Station  on  the  Riverside  Branch 
of  the  Green  Line  to  Huntington  Avenue,    co  join  with  the  tracks 
of  the  Arborway  Branch  of  the  Green  Line.     This  project  would 
provide  service  from  Brookline  Village   (as  a  Green  Line  Branch) 
to  Huntington  Avenue  and  into  Park  Street.     New  building 
construction  in  the  Brookline  Village  area  makes  construction  of 
this  connection  difficult.     Further  study  will  be  necessary  to 
determine  the  feasibility  of  such  a  connection. 

Probable  Funding;     Section  3  or  9  and  Local  Bond  Funds 

FY'89  Activities; 


None 


North  Station  - 

South  Station  Connector 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

0.0 

0.0 

0.0 

100  .0 

100.0 

Project  Description: 


Construction  of  a  transit  link  between  North  and  South  Station 
has  been  proposed  to  improve  connections  between  rail  terminals 
and  provide  better  access  to  the  waterfront  area.  This 
connection  could  be  a  subsurface  or  surface  connection,  and  may 
run  in  the  general  alignment  of  the  depressed  artery. 
Alternatives  for  this  project  will  be  addressed  as  part  of  other 
Study  efforts. 

Probable  Funding;      Section  3  or  9  and  Local   Bond  Funds 
FY'89  Activities; 

None 
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FY  89  TIP  Transit  Element 


New  Service  Projects 


Circumferential  Transit 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

0.5 

1.0 

125.0 

0.0 

126.0 

Project  Description: 


Construction  of  facilities  to  provide  new  or  improved  transit 
service  in  a  circumferential  corridor   (to  be  identified  through 
the  planning  process)  within  an  approximate  five  mile  radius  of 
downtown  Boston.     A  circumferential  transit  system  is  seen  as  a 
link  between  the  existing  radial  lines. 

Probable  Funding:         Section  3,   9  and  Local  Bond  funds 

FY'89  Activities: 


Funding  identified  in  1989  would  provide  for  preparation  of  a 
preferred  alternative  report  with  recommendations  for  further 
eval uations . 


Blue  Line  to  Lynn 

Last  Yr. 

Annaul 

2-5  Yr 

Future 

Total 

0.0 

0.0 

100  .0 

130  .0 

230  .0 

Project  Description: 

The  Blue  Line  tracks  would  be  extended  from  Wonderland  to  join 
the  Eastern  Route  railroad  right-of-way  south  of  the  Pines  River 
and  continue  on  the  railroad  right-of-way  to  Central  Square  in 
Lynn.     New  rapid  transit  stations  would  be  located  in  West  Lynn 
and  Central  Square.     Extension  of  the  Blue  Line  from  Wonderland 
Station  in  Revere  to  Central  Square  in  Lynn  has  been  deferred  as 
a  result  of  limitations  in  Federal  funding. 

Probable  Funding:     Section  3,   9  or  Local  Bond  funds 

FY'89  Activities: 

None 
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FY  89  TIP  Transit  Element 


New  Service  Projects 


Old  Colony  Railroad 
Rehabilitation 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

5.0 

30.0 

356  .7 

0.0 

386.7 

Project  Description: 


This  project  consists  of  restoration  of  commuter  rail  service 
between  Boston  and  Middleboro,   Plymouth  and  Scituate  in  the 
Southeastern  area  of  Massachusetts.     The  service  will  use  the 
MBTA  and  state-owned  rights  of  way  except  for  that  portion  of  the 
Greenbush  Line  that  runs  through  Cohasset  and  Scituate.  There 
the  land  is  owned  by  those  towns.     Each  branch  of  the  proposed 
service  will  have  six  or  seven  stations.     Parking  facilities  are 
expected  to  range  from  200  to  1000  spaces  at  stations  where  it 
is  appropriate.     New  construction  is  expected  to  involve  two 
railroad  cross-unders ,  a  railroad  bridge  over  the  Neponset  River, 
layover  facilities,  passing  tracks  and  maintenance  facilities. 
Additionally,   the  purchase  of  rail  equipment  for  the  service  is 
part  of  the  program. 

probable  Funding;      Section  3,   9,   23  and  Local   Bond  Funds 
FY'39  Activities: 


Alternatives  Analysis,   Environmental  Impact  Statement  and 
Environmental   Impact  Report,   design,   and  limited  construction 
will  be  advanced  with  1989  funds. 


Commuter  Rail: 
Newburyport  Extension 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

1.0 

2.0 

21.0 

0.0 

23.0 

Project  Description: 


The  project  consists  of  restoration  of  commuter  rail  service, 
which  was  discontinued  in  1976,   between  Ipswich  and  Newburyport. 
Work  includes  upgrading  stations,   tracks,   signals,  and  grade 
crossing  protection  to  MBTA  commuter  rail  standards  over  the  8.5 
mile  track  segment  between  Ipswich  and  Newburyport.     The  scope 
also  includes  procurement  of  passenger  equipment  required  for 
service  restoration. 


Probable  Funding:      Section  3,   9,   23  and  Local  Bond  Funds 
FY'89  Activities: 

1989  funding  would  advance  preliminary  design  and  engineering  of 

station  and  right-of-way  improvements  as  part  of   the  Alternatives 

Analysis/Draft  Environmental  Impact  Statement  process  and  equipment 
procuremen  t . 
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2.5     OTHER  PROJECTS  AND  PROGRAMS 


Operating  Assistance  to 
MBTA  and  CATA 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

20  .6 

20.6 

82  .4 

NA 

103.0 

Project  Description: 


The  Urban  Mass  Transportation  Act  provides  the  option  of  using 
Section  9  Block  Grant  funds  for  operating,  as  well  as,  capital 
assistance.     The  MBTA  and  CATA  will  share  block  grant  funds  for 
operating  assistance  as  follows: 

CATA  45,000 

MBTA  20,545,000 


The  2-5  year  cost  shown  assumes  continued  funding  at  the  FY'89 
level . 


Section  16(b)(2)  Program, 
Elderly  &  Handicapped  Van 
for  Non-profit  Agencies 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

0.5 

0.5 

NA 

NA 

0.5 

Project  Description: 


Section  16(b)(2)  of  the  Urban  Mass  Transportation  Act  authorizes 
UMTA  to  award  capital  grants  to  non-profit  organizations  for  the 
purchase  of  vehicles  to  provide  transportation  services  for 
elderly  and  handicapped  persons.   Tne  grants  are  awarded  in  annual 
rounds  which  begin  when  the  amount  of  the  federal  apportionment 
to  the  state  is  known.     This  is  usually  at  the  beginning  of  the 
calendar  year,  i.e.  approximately  one  quarter  into  the  federal 
fiscal  year.     The  state  then  requests  grant  proposals  which  are 
submitted  by  the  end  of  May.     Grant  awards  are  announced  in  June, 
and  the  vehicles  themselves  are  delivered  during  the  next  spring 
and  summer. 

Federal  Fiscal  Year  1989  Funding   (14th  round): 

The  total  federal  apportionment  to  the  state  should  be  known  by 
January  1989. 
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Handicapped  Accessibility 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

1.0 

4.5 

22  .  5 

NA 

27  .0 

Project  Description: 


Tne  MBTA  is  continuing  a  multi-modal  effort  to  provide  mobility 
for  persons  with  special  needs.     The  modes  are: 

Heavy  Rail:     22.5  stations    (42.4%)   of  the  system  are  accessible  as  of 
June  1988.     By  end  of  year,  approximately  25.5  stations  will  be 
accessible.     All  new  and  refurbished  stations  are  accessible  to  handi- 
capped persons.     Design  efforts  are  being  undertaken  for  access  provi- 
sion at  remaining  stations  not  slated  for  modernization  or  other 
construction  efforts.     All  new  cars  procured  are  equipped  with 
wheelchair  positions  and  tiedowns  as  well  as  audible  door  closing 
warnings  . 

Light  Rail:     A  consultant  has  recently  been  contracted  to  conduct  a 
feasibility  study  of  accessibility  options  for  use  on  the  Authority's 
light  rail  system.     The  study  will  take  into  account  the  unique  opera- 
tional,  technical  and  safety  requirements  of  the  Green  Line  in  its 
varied  operating  environments. 

Commuter  Rail:     System  wide,  28  of  99  stations   (28.2%)  are  accessible 
with  high  or  mini  high  platforms  as  of  June  1988.     A  final  report  on 
handicapped  access  systemwide  for  Commuter  Rail  was  recently  completed 
which  establishes  a  prioritizing  plan  for  Key  station  access  among  the 
remaining  inaccessible  stations.     All  new  cars  procured  are  equipped 
with  wheelchair  positions  and  tiedowns.     Goals  within  the  next  two 
years  call  for  one  car  per  train  to  be  accessible. 

Lift  Buses:     There  are  currently  273  lift-equipped  buses,  all  of 
which  have  been  recently  retrofitted  with  new  belt-style  tiedowns  that 
are  able  to  accommodate  a  wider  range  of  wheelchairs.     Tne  commitment 
in  the  MBTA's  504  Compliance  Plan  submitted  to  UMTA  is  to  make  future 
bus  orders  100%  lift-equipped.     Conditional  approval  of  the  compliance 
plan  was  granted  by  UMTA  on  April  29,   1988.     Both  types  of  lift  bus 
service,   the  designated  routes  and  the  Call-A-Lift  Bus  program,  con- 
tinue to  be  provided. 

Paratransit:     THE  RIDE  currently  serves  36  cities  and  towns  in  five 
service  areas.     FY89  plans  include  expansion  to  an  additional  eight 
communities.     Tne  long-term  goal   is  to  expand  THE  RIDE  service  to  all 
78  cities  and  towns  in  the  MBTA  district. 

Commuter  Boat:     A  study  of   the  technical  feasibility  of  providing 
access  on  commuter  boats  will  be  undertaken  by  contracting  with  a  firm 
specializing  in  adaptive  environments. 

Probable  Funding:       Section  20 
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FY  89  TIP  Transit  Element 


Other  Projects  and  Programs 


Handicapped  Accessibility,  continued 
FY'89  Activities: 

Additional  lift  buses  added  to  the  vehicle  fleet.     Additional  com- 
munities added  to  THE  RIDE  service  area.     Continued  modernization  of 
stations  to  include  access  to  trains  on  Commuter  Rail  and  Rapid 
Transit.     Annual  review  and  expansion  of  the  number  of  designated  lift 
bus  routes.     Maintenance  of  the  Annual  Passenger  Relations  Training 
program  on  special  needs  issues  for  all  Surface  Line  Operators. 
Maintenance  of  marketing  efforts  concerning  accessible  lift  bus  ser- 
vices.    Institute  point  to  point  paratransit  service  along  trackless 
trolley  routes.     Monitor  progress  of  Light  Rail  Accessibility 
Feasibility  Study.     Institute  four  hour  annual  refresher  training  in 
safety,  sensitivity  and  lift  operation  for  all  Surface  Lines 
Operators.     Investigate  design  options  for  paratransit  vehicles. 


Section  18  Transit 
Assistance  -  CATA 

Last  Yr. 

Annual 

2-5  Yr 

Future 

Total 

0.03 

0.03 

NA 

NA 

0.03 

Project  Description: 

CATA  will  receive  $25,000  in  Section  18  assistance  for  FY'89. 
This  funding  will  support  fixed  route  and  demand  responsive 
elderly  and  handicapped  operations  in  the  CATA  region. 
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2.6     TRANSIT  CAPITAL  PROGRAM  SUMMARY 

Annual     2-5  Year       Future  Total 


EFFICIENCY  PROJECTS 
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20 

Xi  VJ 

nn 

•  WW 

2  5 

Xi  ^ 

on 

•  WW 

56 

^  w 

30 

•  -J  w 

XU      t\d^XLi     rvd  X  X     dllLi     XjX^ilL.      rvd  X  X 

Mr5  1  n  t"       Pr5  r*  1  1  1  ^  1  <5 

L*i  UXilL.*        LU(wXXXU.X  ^  O 

00 

5 

00 

•  WW 

15 

X  ^ 

00 

•  WW 

26 

00 

•  WW 

17    Rq  C2    Ma  1  n  t" p n <^  n  r'p    Pa oi  1  i  hipc; 

X   '         U  *-*  O       i  iU  XllL.v3llC4Llv«-^       L  U  w  XXX  L>  X  ^  O 

4 

00 

s 

00 

•  WW 

10 

.  00 

22 

.  00 

18  CATA  Capital  Improvements 

0 

.03 

0 

.12 

0 

.  30 

0 

.45 

19  Vehicles:    Rapid  Rail 

3 

.00 

200 

.00 

100 

.00 

303 

.00 

20  Vehicles:   Light  Rail 

0 

.00 

0 

.  00 

0 

.00 

0 

.00 

REPLACEMENT  PROJECTS 

21  Vehicles:  Buses 

20 

.00 

88 

.00 

125 

.00 

233 

.00 

22  Vehicles:    Replacement  Parts 

3 

.00 

5 

.00 

10 

.00 

13 

.00 

2  3   Commuter  Rail:  Vehicles 

125 

.00 

25 

.00 

50 

.00 

200 

.00 

24   Bus  Maintenance  Facility  Repl . 

0 

.00 

0 

.00 

52 

.00 

52 

.00 

25  Lechmere  Station 

15 

.00 

5 

.00 

0 

.  00 

20 

.00 

26   North  Station  Transp.Impr.   Pro j . 

30 

.00 

80 

.00 

0 

.00 

110 

.  00 

27  Roxbury  Replacement  Service 

5 

.00 

60 

.00 

0 

.00 

65 

.00 
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Transit  Capital  Program  Summary 


Annual     2-5  Year       Future  Total 

NEW  SERVICE  PROJECTS 


OvJLii-Xi     ol-.ciL.XL/U      l-LdXl^^*  ^wliL.>3.L 

X  U     .  u  u 

£,  -J 

u 

.  U  U 

1  7  Q 

X  ^  7 

0  0 
.  vj  u 

n  n  n 

n 
u 

.  u  u 

n 
u 

ii  n 

Ucli\.     Kj-LUV^     INCJi  L.X1 

u .  u  u 

u 

ii  n 

i  U 

0  n 

1  ii  n 

i  H  U 

jx    r\wvj    ijXii^*     iici  X  V  d  i  Li.    rix  ^  w  X  X  c 

0  on 

0 

0 

on 

n 

on 

32   Red  Line:    Alewi f e-Rou te  128 

0.00 

0 

.00 

430 

.00 

480 

.00 

r^T*Of::in     Tin,-^*     R*^\7r^nr?  Tr^r^^im^r";^ 
DO                     Xi-i-iic=«     ocy<-/i.iLi  xi^wXiiii'^i-'^ 

n  n  n 

n 

u 

7  S 
/  ^ 

7  s 

0  n 

34  Green  Line  Ext.   to  Brighton 

0.00 

0 

.00 

9 

.00 

9 

.00 

35  Southv/est  Corridor  Project 

5.00 

0 

.00 

0 

.00 

5 

.  00 

36  Bowdoin-Charles  Connector 

1.00 

95 

.00 

0 

.00 

96 

.00 

37  BrooKline  Village  Connector 

0.00 

,0 

.  u  u 

ii  n 

33  North  Station-South  Station 

Connector 

0.00 

u 

n  n 

1  0  0 
X  u  u 

0  0 
.  u  u 

X  u  u 

n  n 

39  Circumferential  Transit 

1.00 

1  2  5 

0 

00 

126 

00 

40   Blue  Line  to  Lynn 

0.00 

100 

.00 

130 

.00 

230 

.00 

41  Old  Colony  Railroad  Rehab. 

30  .00 

356 

.70 

0 

.00 

386 

.70 

4  2  Commuter  Rail:  Newburyport 

Extension 

2.00 

21 

.00 

0 

.00 

23 

.00 

Federal  funds  required,  by  funding  category 

Section     3    (75%  Fed. ) 

60  .'00 

240 

.00 

300 

.00 

500 

.00 

Section     9    (30%  Fed. ) 

35.00 

140 

.00 

175 

.00 

350 

.00 

Section  23    (35%  Fed. ) 

11 .00 

44 

.00 

54 

.99 

109 

.99 

State  Bond  Funds 

— — 

—  — 

—  — 

— 

All  Sources 

106  .00 

424 

.00 

529 

.99 

1059 

.99 

Local  funds  required,  by  funding 

ca  tegory 

Section     3    (25%  Lcl . ) 

20  .00 

80 

.00 

100 

.00 

200 

.00 

Section     9    (20%  Lcl . ) 

8.75 

35 

.00 

43 

.75 

37 

.50 

Section  23    (15%  Lcl . ) 

1.94 

7 

1 

.  /  0 

1  Q 

State  Bond  Funds 

528.77 

1088 

.  46 

982 

.35 

2599 

.58 

All  Sources 

559 .46 

1211 

.22 

L135 

.30 

2906 

.49 

Total  funds  required,   by  funding 

category 

Section  3 

80  .00 

320 

.00 

400 

.  00 

800 

.00 

Section  9 

43  .75 

175 

.00 

213 

.75 

437 

.50 

Section  23 

12.94 

51 

.76 

64 

.69 

129 

.40 

State  Bond  Funds 

528  .  77 

1088 

.  46 

982 

.35 

2599 

.58 

All  Sources 

665.46 

1635 

.22 

1665 

.79 

3966 

.48 
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FY  89  TIP  Transit  Elament 


Transit  Capital   Program  Summary 


Annual     2-5  Yaar       Futura  Total 


OTHER   PROJECTS   &  PROGRAMS 


43  Operating  Assistanca  to  MBTA 

and  CATA  20.6  82.4  NA  10  3.00 

44  Section  IS (b )( 2 )' Program  0.5  NA  NA  .50 

45  Handicapped  Accessibility  4.5  22.5  NA  27.00 

46  Section  18   Transit  Assistance  0.03  NA  NA  .03 


NOTES 

o  All  figures  are  in  millions  of  dollars. 

o  Project  budgets  are  the  oest  estimates  available  at  the  time  of  TIP 
preparation  and  may  be  revised  to  reflect  more  recent  cost  estimates 
before  an  application  is  submitted. 

o  Undetermined  or  not  applicable  costs  have  been  creaced  as  zero. 

b  The  MBTA  retains  the  flexibility  to  determine  v>7hich  funding  source  or 
sources  will  be  used  for  any  individual  project.     Tne  actual  federal 
funding  sources  for  individual  projects  vvill  depend  upon  various  fac- 
tors at  the  time  of  grant  submittal. 
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3     HIGHWAY  ELEMENT 


The  highway  elamant  of  the  TIP  lists  projects  by  Federal  funding 
category.     Within  funding  categories,  projects  are  listed  alpha- 
betically by  the  community  mentioned  in  the  project  name.  This 
is  true  even  if  the  community  is  not  within  the  Boston 
Metropolitan  Planning  Organization  area. 

Each  project  entry  presents  the  project  name  and  identifying 
number  used  by  the  MDPW's  Capital   Expenditure  and  Program  Office; 
indicates,  as   "%  Design"  and  "Design  Resp",  how  close  the 
construction  plans  are  to  completion  and  whether  the  state  or  the 
local  community  is  developing  them;  and  briefly  describes  the 
type  of  work  and  the  project  itself. 

The  estimated  cost  of  up  to  three  work  items  —  preliminary  engi- 
neering, right-of-way  acquisition,   construction  —  may  be 
programmed  in  both  annual  and  2-5  year  elements.     These  costs  are 
expressed  in  thousands  throughout  the  highway  element.     A  zero- 
cost  construction  work  item  does  not  indicate  that  the  project 
will  not  be  funded  during  the  5-year  scope  of  this  TIP.  Instead, 
this  typically  indicates  that  the  nature  and  scale  of  the  pro- 
ject's improvements  have  not  been  defined,  hence  its  cost  cannot 
be  reliably  estimated. 

The  TIP  programs  in  the  future  element  the  construction  of  any 
project  that  has  been  approved  for  development  but  is  not  in  the 
current  MDPW  5-year  capital  program. 

If  the  project  involves  work  in  more  than  a  single  city  or  town, 
a  list  of  up  to  nine  additional  communities  appears  in  the  pro- 
ject entry.     This  list  will  be  representative  rather  than 
exhaustive  if  the  project  is  very  extensive. 

A  summary  of  the  capital  program  concludes  the  highway  element. 

Section  8.3  of  the  Appendix  contains  a  list  of  state-funded  pro- 
jects.    Although  these  are  presented  in  a  format  similar  to  the 
Federally-funded  projects,  no  endorsement  or  approval  of  these 
projects  through  the  TIP  is  implied  or  should  be  assumed. 

Section  8.4  of  the  Appendix  contains  an  index  of  all  highway  pro- 
jects by  community.     Section  8.5  contains  an  index  of  highway 
projects  by  Metropolitan  Area  Planning  Council  subregions. 
Readers  are  advised  to  use  the  indices  to  locate  all  projects  of 
interest  in  their  own,  or  nearby,  communities. 


-47- 


FY89   TIP  HIGHWAY  ELEMENT 


3.1  INTERSTATE 


BOSTON 

CENT. ARTERY  NORTH, 0  5 

Annual 

2-5  Yr 

Future 

MDPW  id: 

011805 

PE 

%Design : 

75 

ROW 

100 

Design  Resp: 

State 

CON 

80000 

Work  Type: 

Reconstruction 

Description : 

Looped  viaducts,   Section  1, 

Central  Artery  North 

BOSTON 

CENT. ARTERY  NORTH, 

07 

Annual 

2-5  Yr 

Future 

MDPW  id: 

011807 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

12000 

Work  Type : 

Reconstruction 

Description : 

Tobin  Bridge  approach 

viaduct.   Section  2 

BOSTON 

CENT. ARTERY, BOS. 

Annual 

2-5  Yr 

Future 

MDPW  id: 

011710 

PE 

30000 

%Design : 

0 

ROW 

65000 

Design  Resp: 

State 

CON 

4400000 

Work  Type:  Reconstruction 

Description:     Depressed  Central  Artery  /  3 • rd  harbor  tunnel,  north  of 


Causeway  St.,   south  of  High  St.     Tne  entire  project  is 
eligible  for  Federal-aid  funding.  Approximately 
$3,595,000,000  is  eligible  for  Interstate  funding,  and 
approximately  $805,000,000  is  eligible  for  other 
Federal-aid  funding. 


NEEDHAM 

HIGHLAND 

AV  CORRIDOR, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

032670 

PE 

%Design : 

10 

ROW 

Design  Resp: 

State 

CON 

5000 

Work  Type:  Reconstruction 

Description:      Needham  St.  /  Highland  Av .   corridor  from  Rt.  128, 


Needham,   to  Centre  &  Walnut  St.  intersection 
Work  Also   In:  NEWTON 
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FYS  9    TIP   HIGHWAY  ELEMENT 


INTERSTATE 


Summary  of  INTERSTATE 
Total  projects:  4 
Costs 


PE 
ROW 
CON 


Annual  2-5  Yr. 

30000  0 

65100  0 

80000  4417000 


Future 

0 
0 


Total 

30000 
65100 
0  4497000 


Total 


175100  4417000 


0  4592100 


Items 


PE 
ROW 
CON 


Annual     2-5  Yr . 


Future 

0 
0 
0 


Total 

1 
2 
4 


Total 
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FY89   TIP  HIGHWAY  ELEMENT 


3.2     INTERSTATE  RESURFACING  (4R) 


CANTON 

RT  128 , CANTON, 02 

Annual 

2-5  Yr 

Future 

MDPW  id: 

086920 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

40000 

Work  Type: 

Reconstruction 

Description : 

Upgrade  Rt.   1-95  (Rt. 

128)   from  1-95, 

Can  ton , 

to  Rt.  9, 

additional  lane 

WorJc  Also   In:    WELLESLEY  DEDHAM  NEEDHAM  WESTWOOD  MILTON  RANDOLPH 


CANTON 

RT. 1-95/128   INTER., CANTO 

Annual 

2- 

5  Yr 

Future 

MDPW  id: 
%Design : 
Design  Resp: 

087790  PE 
0  ROW 
State  CON 

5000 

Work  Type: 
Description : 

Reconstruction 

Existing  interchange  between 

1-95  and 

Rt . 

128  , 

Canton 

MARLBOROUGH 

1-495 , MARLBOROUGH 

Annual 

2- 

5  Yr 

Future 

MDPW  id: 
%Design : 
Design  Resp: 

063615  PE 
0  ROW 
State  CON 

3000 

Work  Type: 
Des  cr iption : 

Construction 

Proposed  interchange  on  1-495  between 

Rts 

.  20 

&  9 

MEDFORD 

RT  193 , MEDFORD, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

071500 

PE 

%Design : 

75 

ROW 

Design  Resp: 

State 

CON 

22000 

Work  Type:  Construction 

Description:     1-93  ramps  at  Mystic  Valley  Parkway,   Rt.    16.   Provide  2 
missing  ramps 


MEDFORD 

RT-I-93 , MEDFORD, 05 

Annual 

2-5  Yr 

Future 

MDPW  id: 

071707 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

500 

Work  Type: 

Resurf aci  ng 

Description:      Resurface  Rt .   1-93  from  Medford  -  Somarville  city  line, 

north  to  bridge  over  Mystic  River 
Work  Also   In:  SOMERVILLE 


NORTHBOROUGH 

RTE. 1-290 , NORTHBORO  J 

Annual 

2-5  Yr 

Future 

MDPW  id:              063610  PE 
%Design:             0  ROW 
Design  Resp:      State  CON 

4362 

Work  Type:  Resurfacing 

Description:      Resurface  Rt .   1-290  from  Church  St.   ramps  to  1-495 


ramps,  Marlborough 
Wor<  Also  In:  MARLBOROUGH 
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INTERSTATE  RESURFACING  (4R) 


RANDOLPH 

BRAIN/QCY/MIL/RAN 

Annual 

2-5  Yr 

Future 

MDPW  id: 

087902 

PE 

%Design : 

75 

ROW 

Design  Resp: 

State 

CON 

2000 

Work  Type: 

Resurfacing 

Description:     Resurface  Rt.   128    (1-93)  from  Rt.   3  in  Braintree  to  Rt. 

24  in  Randolph,   ramps  at  Rts .   37,   28,  24 
Work  Also  in:    QUINCY  BRAINTREE 


SOMERVILLE 

RT. 1-93 , SOMERVILLE 

Annual 

2-5  Yr 

Future 

MDPW  id: 

072103 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

1170 

Work  Type: 

Other 

Description:     1-93  noise  barriers  at  Ten  Hills  housing  area.   Phase  II 


SOUTHBOROUGH 

RT. 1-495 , SOUTHBORO 

Annual 

2-5  Yr 

Future 

MDPW  id: 

068510 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

2500 

Work  Type: 

Resurf aci  ng 

Description:     Resurface  1-495  from  Westborough  town  line  to 
Marlborough  town  line 


WESTFORD 

1-495 ,WESTFORD(PHASE  2) 

Annual 

2-5  Yr 

Future 

MDPW  id: 

066162  PE 

%Design : 
Design  Resp: 

0  ROW 
State  CON 

3400 

Work  Type:  Resurfacing 

Description:     1.8  mile  South  Chelmsford  /  Westford  town  line;  south 


on  southbound  and  northbound  roads  to  Littleton  / 
Boxborough  town  line 
Work  Also  In:    LITTLETON  BOXBOROUGH 


WILMINGTON 

RT 

-125 , WILMINGTON, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

086151 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

1700 

Work  Type:  Reconstruction 

Description:  Reconstruct  Rt.  125  from  1-93  /  125  to  Rt .  28,  Andover 
Work  Also  In:  ANDOVER 


WILMINGTON 

RTS. 

1-9  3/12  9  ,WILIMINGTO^^ 

Annual 

2-5  Yr 

Future 

MDPW  id: 

089200 

PE 

%Design : 

75 

ROW 

Design  Resp: 

State 

CON 

8000 

Work  Type:  Construction 
Description:     Construct  1-93  /  129  interchange  and  widen  Rt .  129 
Work  Also  In:  READING 
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INTERSTATE  RESURFACING  (4R) 


WOBURN 

RT  193, WOBURN, 

01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

072310 

PE 

% Design : 

0 

ROW 

Design  Resp: 

State 

CON 

5500 

Work:  Type: 

Reconstruction 

Description : 

Construct  new  inte 

rchange  to 

provide 

access  to 

Commerce 

Way 


Summary  of   INTERSTATE  RESURFACING  (4R) 
Total  projects:  13 
Costs 


PE 
ROW 
CON 


Total 


Items 


PE 
ROW 
CON 


Total 
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Annual  2-5  Yr .  Future  Total 

0  0                0  0 

0  0                 0  0 

38862  60270   0  99132 

38862  60270                 0  99132 

Annual  2-5  Yr .  Future  Total 

0  0                 0  0 
0  0                 0  0 
 5   8   0   13 

5  8                 0  13 


FYS  9   TIP   HIGHWAY  ELEMENT 


3.3     CONSOLIDATED  PRIMARY 


ACTON 

GREAT 

RD./MAIN  ST. ACTON 

Annual 

2-5  Yr 

Future 

MDPW  id: 

104748 

PE 

%Design : 

25 

ROW 

Design  Resp: 

State 

CON 

420 

Work  Type:  Reconstruction 

Description:     Reconstruct  intersection  with  channelization  and 
signali  za tion 


ACTON 

RT  2, ACTON, 0  2 

Annual 

2 

-5  Yr 

Future 

MDPW  id: 

095900 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

30000 

Work  Type: 

Reconstruction 

Description : 

Safety  improvements 

from  Rt. 

111,  Acton, 

east 

to 

Crosby's  Corner,  Concord 
Work  Also  In:  CONCORD 


ACTON 

RT-2, CONCORD, 0  3 

Annual 

2 

-5 

Yr 

Future 

MDPW  id: 

096904 

PE 

%Design : 

75 

ROW' 

Design  Resp: 

State 

CON 

15000 

Work  Type: 

Reconstruction 

Description : 

Reconstruct  from  Rt 

.   110,   Harvard,  east 

to 

Rt . 

111, 

Acton;   bridges  L-13 

-17  and  - 

18,  B-18- 

1. 

A-2 

-29 

and  -3  5 

Work  Also  In: 

BOXBOROUGH  HARVARD 

LITTLETON 

ARLINGTON 

RT.2/ALEWIFE  BK. 

PKY.PROJ 

Annual 

2-5  Yr 

Future 

MDPW  id: 

096608 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

52000 

Work  Type:  Other 

Description:     Rt.   2  from  Pleasant  St.   -  Alewife  Brook  Parlcway  to 


Fresh  Pond  Parkway,   Vassal  Lane 
Work  Also   In:    BELMONT  CAMBRIDGE 


BEVERLY 

BEVERLY-SALEM  PROJ.,04 

Annual 

2-5  Yr 

Future 

MDPW  id: 

005405  PE 

%Design : 

75  ROW 

Design  Resp: 

State  CON 

6500 

Work  Type: 

Construction 

Description : 

Bypass  road  -  Boston  Street 

to  North 

Street 

Work  Also  In: 

SALEM 
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CONSOLIDATED  PRIMARY 


BURLINGTON 

RT  3, 

BURLINGTON, 0  5 

Annual 

2-5  Yr 

Future 

MDPW  id: 

107700 

PE 

%Design : 

0 

ROW 

600 

Design  Resp: 

State 

CON 

60000 

Work  Type: 

widening 

Description : 

Rt.  128, 

Burlington,  to 

New 

Hampshire 

state  line; 

widening  and  additional  lane,   corridor  planning  study 
Work:  Also   In:    BEDFORD  BILLERICA  CHELMSFORD 


CONCORD 

RT-2 , CONCORD, 0  4 

Annual 

2-5  Yr 

Future 

MDPW  id: 

096905 

PE 

%Design : 

75 

ROW 

Design  Resp: 

State 

CON 

1395 

Work  Type: 

Reconstruction 

Description:     Acton;   School  and  Weatherbee  Sts.  and  access  to 

transfer  station 
Work  Also  In:  ACTON 


DANVERS 

RT  128 , DANVERS, 05 

Annual 

2-5  Yr 

Future 

MDPW  id: 

087030 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

10000 

Work  Type: 

Reconstruction 

Description : 

New  interchange  on  Rt 

.   128  at  Cherry 

Hill   Research  Park 

/  Kings  Grant  /  Trask 

Lane  / 

Exit  21 

Work  Also  In: 

BEVERLY 

FRAMINGHAM 

RT 

12  6 ,FRAMINGHAM,01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

086450 

PE 

%Design : 

75 

ROW 

Design  Resp: 

State 

CON 

1750 

Work  Type:  Reconstruction 

Description:      Safety  improvements   Rt.   126,   Concord  St.,  and  Rt.  30, 
Cochituate  Rd . 


FRANKLIN 

RTE. 140 , FRANKLIN, 0  3 

Annual 

2-5  Yr 

Future 

MDPW  id: 

092010 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

0 

Work  Type: 

Construction 

Description:     Relocate  Rt .    140  and  construct  a  new  bridge  over 
railroad 
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CONSOLIDATED  PRIMARY 


MEDWAY 

RT-109 , MEDWAY, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

079800 

PE 

%Design ; 

75 

ROW 

Design  Resp: 

Stata 

CON 

3000 

Work  Typa: 

Reconstruction 

Description:     Reconstruct  Rt.   109,  from  Coffee  St.,  Medway  to  the 

intersection  of  Farm  and  Pleasant,  Millis 
work  Also  In:  MILLIS 


MILFORD 

RT  109 , MILFORD, 02 

Annual 

2-5  Yr 

Future 

MDPW  id: 

079801 

PE 

%Design : 

75 

ROW 

Design  Resp: 

State 

CON 

1066 

Work  Type: 

Reconstruction 

Description : 

Construct  Rt.   109  from 

Birch 

St.    to  I 

-495 

NORWELL 

REST  AREA  RT.3 

NORWELL 

Annual 

2-5 

Yr 

Future 

MDPW  id: 

060156 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

350 

Work  Type: 

Construction 

Description : 

Rt.   3,  southbound. 

Norwell , 

at  mile  marker 

27. 

5 

NORWELL 

REST  AREA  RT.3 

, NORWELL 

Annual 

2-5 

Yr 

Future 

MDPW  id: 

060155 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

370 

Work  Type: 

Construction 

Description : 

Rt.   3,  northbound. 

Norivell , 

at  mile  marker 

27. 

5 

PEABODY 

RT 

1, PEABODY, 03 

Annual 

2-5  Yr 

Future 

MDPW  id: 

076160 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

250 

Work  Type: 

Bridge 

reconstruction 

Description : 

Rt.  1, 

ramp  G  over  ramp 

F,  deck  repla 

cement  on 

Rt.  1 

PEABODY 

RT. 128 , PEABODY 

Annual 

2-5  Yr 

Future 

MDPW  id: 

087612 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

1250 

Work  Typa:  Resurfacing 

Description:     Resurface  Rt .   128  from  Rt.   62  Danvers,   south  to 


shopping  center  bridge,  Peabody 
Work  Also  In:  DANVERS 
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CONSOLIDATED  PRIMARY 


PEMBROKE 

RT. 139 , PEMBROKE 

Annual 

2-5  Yr 

Future 

MDPW  id: 

114505 

PE 

%Design : 

0 

ROW 

Design  Rasp: 

State 

CON 

2000 

Work  Type: 

Reconstruction 

Description : 

Reconstruction,  widening 

,  and  traffic 

control 

signals 

on  Rt.   139  in  Pembroke  - 

Marshf  ield 

Work  Also  In: 

MARSHFIELD 

REVERE 

RT  1, REVERE, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

076300 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

20000 

Work  Type:  Reconstruction 
Description:      Safety  upgrading  from  Cutler  Circle,   Revere,   to  Rt. 


128,  Lynnfield 
work  Also   In:    MALDEN  SAUGUS  LYNNFIELD 


REVERE 

RT. 1 , REVERE 

Annual 

2-5  Yr 

Future 

MDPW  id: 

046722 

PE 

%Desi  gn : 

0 

ROW 

Design  Resp: 

State 

CON 

550 

Work  Type:  Resurfacing 

Description:     Resurfacing  and  related  work.   Northeast  Expressway, 
Park  St.   to  Copeland  Circle 


SALEM 

BEVERLY-SALEM  PROJ. 

,01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

005402 

PE 

%Design : 

75 

ROW 

Design  Resp: 

State 

CON 

10000 

Work  Type: 
Description: 

Bridge  construction 
Contract  #1,   Bridge  St. 

bypass,  from 

Saunders 

St .  to 

south  of  Bridge  St.  connector 


SALEM 

BEVERLY-SALEM  PROJ. 

,03 

Annual 

2-5  Yr 

Future 

MDPW  id: 

005404 

PE 

%Design : 

75 

ROW 

50 

Design  Resp: 

State 

CON 

22000 

Work  Type: 

Cons  truction 

Description:      Contract   #3,   North  River  viaduct,   North  St.   to  Saunders 
St. 


SAUGUS 

RT.1,REV.-MAL. 

-SAUGUS 

Annual 

2-5  Yr 

Future 

MDPW  id: 

024721 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

18500 

Work  Type: 

Reconstruction 

Description:      Reconstruct  a  section  of   Rt .   1  including  Defanzo,  Essex 

St.  and  Main  St.  interchange 
Work  Also   In:    MALDEN  REVERE 
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CONSOLIDATED  PRIMARY 


SUDBURY 

RT  20 , SUDBURY, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 
%Design : 
Design  Resp: 

100800  PE 
75  ROW 
Town  CON 

2000 

Work  Type: 
Description : 

Traffic 

Rt.   20,   Boston  Post  Rd.,  at 
widen,   channelize,  signals 

Nobscot  Rd 

.   and  Union  Av . ; 

WEYMOUTH 

RT-3 , WEYMOUTH, 0  3 

Annual 

2-5  Yr 

Future 

MDPW  id: 
%Design : 
Design  Resp: 

109101  PE 
0  ROW 
State  CON 

30000 

Work  Type: 
Description : 

Reconstruction 

Rt  3  add-a-lane,   from  Rt.  18 

Weymouth 

south  to 

near  Rt . 

14,  Duxbury 

Work  Also   In:    HANOVER  HINGHAM  NORWELL  MARSHFIELD  PEMBROKE  ROCKLAND 
DUXBURY 


Summary  of   CONSOLIDATED  PRIMARY 
Total  projects:  24 
Costs 


Annual  2-5  Yr.  Future  Total 

PE                0  0  0  0 

ROW            650  0  0  650 

CON         31836  255170  1395  288401 

Total         32486  255170  1395  289051 


Items 


Annual     2-5  Yr.       Future  Total 


PE  0  0  0  0 

ROW  2  0  0  2 

CON   10   13   1   24 

Total  12  13  1  26 
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3.4     RURAL  SECONDARY 


HOPKINTON 

MAIN  ST. HOPKINTON, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 
%De3ign : 
Design  Resp: 

041940  PE 
25  ROW 
Town  CON 

301 

Work  Type: 
Description : 

Traffic 

Install  traffic  control  signals  &  wid 
South  Sts. 

en  West  Main  and 

MILLIS 

MILLIS,?   LOCATIONS, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 
%Design : 
Design  Resp: 

047501  PE 
0  ROW 
Town  CON 

1100 

Work  Type:  Reconstruction 

Description:     Middlesex,   Union,   Curve,   Exchange,   Plain,  and  Pleasant 
Sts.  intersections 


Summary  of   RURAL  SECONDARY 
Total  projects:  2 
Costs 

Annual     2-5  Yr .       Future  Total 


PE  0  0  0  0 

ROW  0  0  0  0 

CON  301  1100   0  1401 

Total  301  1100  0  1401 
Items 

Annual  2-5  Yr .  Future  Total 

PE  0  0  0  0 

ROW  0  0  0  0 

CON   1   1   0   2 

Total  110  2 
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3.5     URBAN  SYSTEMS  STATEWIDE 


MARSHFIELD 

OCEAN  ST. 

, MARSHFIELD 

Annual 

2-5  Yr 

Future 

MDPW  id; 

053306 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

375 

Work  Type:  Reconstruction 
Description:     Reconstruct  Ocean  St.   from  Moraine  St.   to  Webster  St., 
Marshf ield 


Summary  of   URBAN  SYSTEMS  STATEWIDE 
Total  projects:  1 
Costs 


Annual  2-5  Yr .  Future  Total 

PE                0  0  0  0 

ROW                0  0  0  0 

CON   0  375   0  375 

Total                 0  375  0  375 


Items 


Total 


Annual     2-5  Yr .       Future  Total 


PE  0  0  0  0 

ROW  0  0  0  0 

CON  0  10  1 
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3.6      URBAN  SYSTEMS   CITY  OF  BOSTON 


BOSTON 

BLUE   HILL  AVE 

. , BOSTON, 03 

Annual 

2 

-5  Yr 

Future 

MDPW  id: 

006002 

PE 

%Design : 

24 

ROW 

Design  Resp: 

City 

CON 

2964 

Work  Type: 

Reconstruction 

Description : 

Reconstruct  Blue 

Hill  Av.,  II 

;  Morton 

St 

.   to  Mattapan 

sq. 

BOSTON 

BOSTON  PEDEST 

SIGNALS, 01 

Annual 

2 

-5  Yr 

Future 

MDPW  id: 

006800 

PE 

%Design : 

99 

ROW 

Design  Resp: 

City 

CON 

2500 

Work  Type:  Traffic 

Description:     Convert  41  pedestrian  signals  to  comply  with  national 
codes,  and  transportation  department 


BOSTON 

COLUMBIA  RD, 

BOSTON, 0  5 

Annual 

2-5  Yr 

Future 

MDPW  id: 

015851 

PE 

%Design : 

24 

ROW 

Design  Resp: 

City 

CON 

1500 

Work  Type: 

Reconstruction 

Description:     Reconstruct  Columbia  Rd.   from  railroad  right-of-way  to 
Blue  Hill  Av. 


BOSTON 

CONGRESS 

ST, BOSTON, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

016700 

PE 

%Design : 

0 

ROW 

50 

Design  Resp: 

City 

CON 

2000 

Work  Type:         Bridge  construction 

Description:      Congress  St.   pedestrian  overpass,   connection  between 
City  Hall   Plaza  and  60  State  Street 


BOSTON 

ESSEX   ST. BOSTON 

Annual 

2-5  Yr 

Future 

MDPW  id: 

024501 

PE 

%Design : 

0 

ROW 

20 

Design  Resp: 

City 

CON 

2000 

Work  Type:  Reconstruction 

Description:      Reconstruct  and  widen  Essex  St.   from  Atlantic  Av.  - 
Kingston  St. 


BOSTON 

MASS. 

AVE.,    BOSTON,  00 

Annual 

2-5  Yr 

Future 

MDPW  id: 

043801 

PE 

%Design : 

0 

ROW 

Design  Resp: 

City 

CON 

7500 

Work  Type:  Reconstruction 

Description:      Reconstruct  Massachusetts  Av .   from  Beacon  St.   to  the 
Southeast  Expressway  ramp 
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URBAN   SYSTEMS   CITY  OF  BOSTON 


BOSTON 

MASS. 

AVE.,    BOSTON,  00 

Annual 

2-5  Yr 

Future 

MDPW  id: 

043803 

PE 

%Design : 

0 

ROW 

Design  Resp: 

City 

CON 

3800 

Work  Type:  Reconstruction 

Description:     Reconstruct  Massachusetts  Av.   from  Southeast  Expres3v\^ay 
to  Edward  Everett  Square 


BOSTON 

NEW  DUDLEY 

ST, BOSTON, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

021300 

PE 

%Design : 

75 

ROW 

Design  Resp: 

City 

CON 

2800 

Work  Type:  Reconstruction 

Description:     New  Dudley  St.   from  Roxbury  St.   to  Washington  St.;  in 

conjunction  with  Pnase  I  terminal,  Boston  Redevelopment 
Author i  ty 


BOSTON 

NRTHRN. AVE 

CONNECT. RDS,0 

Annual 

2-5  Yr 

Future 

MDPW  id: 

053001 

PE 

%Design : 

5 

ROW 

Design  Resp: 

City 

CON 

5000 

Work  Type:  Construction 
Description:      Construct  Sleeper,   Pittsburg,   parts  of  Northern  Av .  and 
South  Seaport  Access  Rd. 


BOSTON                          PIER  ACCESS  RD., 

Annual 

2-5  Yr 

Future 

PE 
ROW 

Design  Resp:      City  CON 

3000 
2900 

Work  Type:  Construction 
Description:     Pier  access  road 


-61- 


St'  FY89  TIP  HIGHWAY  ELEMENT 
%'   

1'  URBAN  SYSTEMS  CITY  OF  BOSTON 


Summary  of   URBAN  SYSTEMS  CITY  OF  BOSTON 
Total  projects:  10 
Costs 

Annual     2-5  Yr.       Future  Total 


PE  0  0  0  0 

ROW  70  3000  0  3070 

CON  8264  24700   0  32964 

Total  8334  27700  0  36034 
Items 

Annual  2-5  Yr .  Future  Total 

PE  0  0  0  0 

ROW  2  10  3 

CON   3   7   0   10 

Total  5  8  0  13 
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BEDFORD 

GREAT 

RD, BEDFORD, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

029500 

PE 

%Design: 

25 

ROW 

Design  Resp: 

City 

CON 

500 

Work  Type: 

Traffic 

Description : 

Great  Rd. 
including 

(Rts.   4  and  225)  at 
Hillside  connection 

Bedford 

shopping 

center , 

BEVERLY 

COMMUN   COL   RD, BEVERLY, 01 

Annual 

2-5  Yr 

Future 

MDPW  id:              016400  PE 
%Design:             0  ROW 
Design  Resp:     State  CON 

4000 

Work  Type:  Construction 

Description:     Road  to  North  Shore  Community  College,  from  Dunham  Rd . 
and  Brimbal  Av. 


BOSTON 

WASHINGTON 

ST, BOSTON, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

138500 

PE 

%Design : 

75 

ROW 

Design  Resp: 

State 

CON 

3000 

Work  Type: 

Reconstruction 

Description : 

Washington  St . , 

Dedham  line 

to  West  Roxbury  Parkway, 

Boston   (West  Roxbury) 
Work  Also  In:  DEDHAM 


BRAINTREE 

ELM  ST. , BRAINTREE, 01 

Annual 

2 

-5  Yr 

Future 

MDPW  id: 

024005 

PE 

%Design : 

10 

ROW 

Design  Resp: 

City 

CON 

1000 

Work  Type: 

Reconstruction 

Description: 

Reconstruct  Elm,  Adams  & 

Middle  Sts. 

for 

2250 

feet 

BROOKLINE 

BROOKLINE, 2 

LOCATIONS, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

009350 

PE 

%Design : 

30 

ROW 

Design  Resp: 

Town 

CON 

350 

Work  Type:  Reconstruction 

Description:     Improvements  at  Pearl   St.  and  Brookline  Av.,  Brookline 
Av.  at  Washington  St. 


BURLINGTON 

CROSBY 

DR. (PHASE  II ) 

Annual 

2-5  Yr 

Future 

MDPW  id: 

029491 

PE 

%Design : 

0 

ROW 

Design  Resp: 

Town 

CON 

1100 

Work  Type:  Reconstruction 

Description:     Reconstruct  Middlesex  Turnpike,   from  Burlington  town 


line  to  Crosby  Drive.    (Phase  II) 
Work  Also   In:    BEDFORD  BILLERICA 
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BURLINGTON 

CROSBY  DR. (PHASE 

III  ) 

Annual 

2-5  Yr 

Future 

MDPW  id: 

029492 

PE 

%Dasign : 

0 

ROW 

Design  Rasp: 

State 

CON 

4200 

Work  Type:  Reconstruction 
Description:     Reconstruct  Middlesex  Turnpike  from  Crosby  Dr.   north  to 


Manning  Road.    (Phase  III) 
Work  Also  In:    BEDFORD  BILLERICA 


1  BURLINGTON 

RT. 3 A, BURLINGTON, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

086907 

PE 

%Design : 

0 

ROW 

Design  Resp: 

Town 

CON 

300 

Woric  Type:  Traffic 

Description:     Add  right  turn  lane  on  Rt.   3A,   Cambridge  St.,  to 
Wilmington  Rd.,  modify  traffic  signals 


BURLINGTON 

WINN 

ST. , BURLINGTON 

Annual 

2-5  Yr 

Future 

MDPW  id: 

086908 

PE 

%Design : 

0 

ROW 

Design  Resp: 

Town 

CON 

1400 

Work  Type:  Sign-light 

Description:     Winn  St.,   Beacon  St.,   Keans  Rd .  and  Rt .   128  on  /  off 
ramp  intersection 


CAMBRIDGE 

LECHMERE, PHASE 

IV,CAMBR. 

Annual 

2-5  Yr 

Future 

MDPW  id: 

037823 

PE 

%Design : 

100 

ROW 

15 

Design  Resp: 

City 

CON 

1500 

Work  Type:  Reconstruction 
Description:     Reconstruct  Binney  St. 


DANVERS 

HIGH   ST, DANVERS, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

032215 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

1000 

Work  Type: 

Reconstruction 

Description:      Reconstruct  High  St.   from  CBD  to  Rt.    128;    Phase  II 
downtown  urban  system 


EVERETT 

MAIN  ST, 

EVERETT, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

041810 

PE 

%Design : 

50 

ROW 

Design  Resp: 

City 

CON 

1500 

WorK  Type:  Reconstruction 

Description:      Reconstruct  Main  St.;   sidewalks,  modify  existing 
traffic  signals 
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FRAMINGHAM 

RT. 30 , FRAMINGHAM 

Annual 

2-5  Yr 

Future 

MDPW  id: 

086449 

PE 

%Design : 

0 

ROW 

Design  Resp: 

Town 

CON 

500 

Work  Type:  Reconstruction 

Description:     Rt .  .30,   Cochituate  Rd .  ,  from  \vestbound  exit  1-90  - 


railroad  overpass,  including  Speen  St.  intersection 
Work  Also  In:  NATICK 


GLOUCESTER 

WASHINGTON  ST , GLOUCESTER 

Annual 

2-5  Yr 

Future 

MDPW  id:              138950  PE 
%Design:             20  ROW 
Design  Resp:      City  CON 

200 

Work  Type:  Reconstruction 

Description:     Reconstruct  Washington  St.,   Rt.   127,  from  Butman  St.  to 
Langsford  St. 


HINGHAM 

GEO  WASH 

BLVD,HINGHAM,0  2 

Annual 

2-5  Yr 

Future 

MDPW  id: 

027901 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

500 

Work  Type:  Resurfacing 

Description:     Resurface  George  Washington  Blvd.  from  Rockland  St., 

Hingham  tov^n  line  to  Nantasket  Av . ;   Summer  and  Rockland 


HINGHAM 

ROCKLAND 

ST. HINGHAM 

Annual 

2-5  Yr 

Future 

MDPW  id: 

027905 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

500 

Work  Type:  Reconstruction 

Description:     Reconstruct  from  intersection  of  Muzzi's  Corner, 

including  bike  path  to  Weir  River  bridge  at  Hingham 
town  line 


LEXINGTON 

BEDFORD  ST, 

LEXINGTON, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

004550 

PE 

%Design : 

25 

ROW 

Design  Resp: 

Town 

CON 

4000 

Work  Type: 

Reconstruction 

Description : 

Improve  Rts .  4 

and  225  from 

Rt.   128  to 

Winter 

St. 

LEXINGTON 

HARTWELL  AVE, 

LEXINGTON, 0 

Annual 

2-5  Yr 

Future 

MDPW  id: 

031050 

PE 

%Design : 

0 

ROW 

Design  Resp: 

Town 

CON 

2000 

Work  Type:  Reconstruction 
Description:     Improve  Hartwell  Av.   from  Bedford  St.,   Maguire  Rd . ,  to 
wood  St.,   Phase  II 
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LEXINGTON 

MARRETT  RD, 

LEXINGTON, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

043550 

PE 

%Design : 

75 

ROW 

Design  Resp: 

Town 

CON 

2000 

Work  Type: 

Reconstruction 

Description : 

Improve  Rt .   2 A 

from  Rt.  128 

to  beyond 

Massachusetts  Av. 

LYNN 

WASH . &  BROAD  STS . , LYNN , 0 1 

Annual 

2-5  Yr 

Future 

MDPW  id:              138060  PE 
% Design:             75  ROW 
Design  Resp:     City  CON 

3000 

Work  Type:  Reconstruction 
Description:     Reconstruct  Washington  and  Broad  Streets 


MALDEN 

EASTERN  AVE, MALDEN, 02 

Annual 

2-5  Yr 

Future 

MDPW  id: 
%Design : 
Design  Resp: 

023130  PE 
100  ROW 
Ci  ty  CON 

1093 

Work  Type : 
Description : 

Work  Also  In: 

Reconstruction 

Eastern  Av.,  Lynn  St.,  and  Beach  St.  intersection; 
channelize,  signals,  railroad  crossing.  Linden  Square 
REVERE 

MALDEN 

EASTRN/BROADWAY, MALDEN, 1 

Annual 

2-5  Yr 

Future 

MDPW  id: 
%Design : 
Design  Resp: 

023125  PE 
7  5  ROW 
City  CON 

2000 

Work  Type: 
Description : 

Reconstruction 

Reconstruct  Eastern  Av.  and 

Broadway 

MARLBOROUGH 

BOUNDARY 

ST, MARLBORO, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

006870 

PE 

%Design : 

5 

ROW 

Design  Resp: 

City 

CON 

1000 

Work  Type:  Reconstruction 

Description:      Reconstruct  Boundry  Sc.  and  Goddard  Rd .   connected  by 


existing  cul-de-sac 
Work  Also   In:  NORTHBOROUGH 


MIDDLETON 

RT  114 , MIDDLETON, 02 

Annual 

2-5  Yr 

Future 

MDPW  id: 

081781 

PE 

%Design : 

75 

ROW 

Design  Resp: 

Town 

CON 

1250 

Work  Type:  Reconstruction 

Description:      Reconstruct  North  Main  St.,   Rt.   114,   from  Lakeviaw  Av. 
to  Boston  St.,   Middleton  Square 
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MILTON 

MILTON, 10 

LOCATIONS, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

047600 

PE 

%Design : 

100 

ROW 

Design  Resp: 

Town 

CON 

750 

Work  Type:  Reconstruction 

Description:     10  locations.  Granite,  Adams,   Bryant  /  Blvd.,  Adams  / 
Bryant,   Brook  /  Adams,  etc. 


MILTON 

RT  28, MILTON, 02 

Annual 

2-5 

Yr 

Future 

MDPW  id: 

106901 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

2250 

Work  Type: 

Reconstruction 

Description : 

Resurface  Rt .   28  from 

Quincy 

-  Milton 

town 

line  to 

Reedsdale  Rd . 


NORTH  READING 

RT  28, NORTH  READING, 01 

Annual 

2-5  Yr 

Future 

MDPW  id:              107000  PE 
%Design:             25  ROW 
Design  Resp:     State  CON 

2150 

Work  Type:  Reconstruction 

Description:     Reconstruct  Rt.   28  from  Lowell  St.,  south  to  Reading 
town  line  including  Park  St. 


NORWOOD 

CANTON 

ST. /UNIV. AV, WEST. 

Annual 

2-5  Yr 

Future 

MDPW  id: 

135602 

PE 

%Design : 

75 

ROW 

Design  Resp: 

State 

CON 

600 

Work  Type:  Traffic 

Description:     Install  new  traffic  control  signals  at  the  intersection 


of  Canton  St.   and  University  Av. 
Work  Also  In:  WESTWOOD 


NORWOOD 

RT  lA,    NORWOOD,    0  3 

Annual 

2-5 

Yr 

Future 

MDPWS  id: 
%Design : 
Design  Resp: 

077560 
25 

State 

PE 
ROW 
CON 

750 

Work  Type: 
Description : 

Reconstruction 

Widen  Walpole  St.,   Rt . 

1-A, 

north  of 

Shaw ' 

s  Plaza  drive 

QUINCY 

WILLARD  ST. QUINCY 

Annual 

2-5 

Yr 

Future 

MDPW  id: 
% Design : 
Design  Resp: 

112150 
75 

City 

PE 
ROW 
CON 

1300 

Work  Type: 
Description : 
Work  Also  In: 

Reconstruction 

From  Quincy  -  Braintree 

BRAINTREE 

town 

line  to 

West 

St . 
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SALEM 

RILEY  PLAZA, SALEM 

Annual 

2-5  Yr 

Future 

MDPW  id: 

005325 

PE 

%Design : 

25 

ROW 

Design  Resp: 

City 

CON 

2000 

Work  Type:  Reconstruction 

Description:     Reconstruct  Riley  Plaza,  Salam 


SAUGUS 

WALNUT  &   MAIN  STS . 

, SAUGq 

Annual 

2 

-5  Yr 

Future 

MDPW  id: 

024710 

PE 

%Design : 

50 

ROW 

Design  Resp: 

Town 

CON 

3500 

Work  Type: 

Reconstruction 

Description : 

Reconstruct  Walnut  and 

Main 

Sts . ,  Saugus 

SOUTHBOROUGH 

FRAMNGHM  RD, 

SOUTHBORO,01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

027007 

PE 

%Design: 

20 

ROW 

Design  Resp: 

Town 

CON 

350 

Work  Type:  Reconstruction 
Description:     Reconstruct  from  Cross  St.    to  Acre  Bridge  Rd . ,  Boston 
Rd.,   Rt.  30,  also  Meadow  Lane 


SOUTHBOROUGH 

VALLEY  RD. 

, SOUTHBOROUGH 

Annual 

2-5  Yr 

Future 

MDPW  id: 

026851 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

300 

Work  Type:  Reconstruction 

Description:     Reconstruct  the  intersection  of  Valley  and  Boston  Rds., 
Firmin  Av.  and  Pleasant  St. 


STONEHAM 

MONTVALE 

AVE, STONEHAM, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

048290 

PE 

%Design : 

0 

ROW 

Design  Resp: 

Town 

CON 

700 

Work  Type:  Reconstruction 

Description:     Reconstruct  Montvale  Av.   from  Rt.   1-93  to  Rt.  28 


SUDBURY 

SUDBURY, 4 

LOCATIONS, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

132100 

PE 

%Design : 

0 

ROW 

Design  Resp: 

Town 

CON 

174 

Work  Type:  Traffic 

Description:      Rt .   117  at  Haynes  Rd . ,   Union  Av.  at  Concord  Rd . , 
Concord  Rd.  at  Pantry  Rd . ,   Rt .   20  at  Peakham  Rd . 
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WALPOLE 

MAIN  ST, WALPOLE, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

042450 

PE 

%Desi  gn : 

0 

ROW 

Design  Rasp: 

State 

CON 

600 

Work  Type:  Reconstruction 

Description:     Reconstruct  Main  St.,   Rt.   lA,   Elm  St.  and  Front  St.  / 
Common  St.  intersection,  CBD 


WALPOLE 

WALPOLE, 3 

LOCATIONS, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

137400 

PE 

%Design : 

50 

ROW 

Design  Resp: 

State 

CON 

1100 

Work  Type:  Traffic 
Description:     3  locations;  Washington  St.  and  High  Plain  St.  /  at 
Common  St.,   East  St.  and  High  Plain  St. 


WALTHAM 

RT  20 , WALTHAM, 0  5 

Annual 

2-5  Yr 

Future 

MDPW  id: 

101203 

PE 

%Design : 

90 

ROW 

Design-  Resp: 

State 

CON 

1800 

Work  Type:  Reconstruction 

Description:     Replace  2-level  parking  deck,  including  signals, 
circulation  and  roadway  improvement 


WALTHAM 

RT-20 , WALTHAM, 

04 

Annual 

2-5  Yr 

Future 

MDPW  id: 

101202 

PE 

%Design : 

90 

ROW 

Design  Resp: 

State 

CON 

1800 

Work  Type: 

Reconstruction 

Description : 

Reconstruct  Main, 

School ,  and 

Spri  ng 

Streets 

WATERTOWN 

NO. BEACON  & 

WATERTOWN  ST 

Annual 

2-5  Yr 

Future 

MDPW  id: 

049610 

PE 

%Design : 

75 

ROW 

Design  Resp: 

Town 

CON 

1985 

Work  Type: 

Reconstruction 

Description:     Reconstruct  North  Beacon,   Rt .    20,  and  Watertown  St., 
Rt.  16 


WAYLAND 

RT  27 , WAYLAND, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

105120 

PE 

%Design : 

75 

ROW 

Design  Resp: 

Town 

CON 

400 

Work  Type:  Reconstruction 

Description:     Install   traffic  control  system  at  Main  St.,   Rt.   27,  and 
at  East  and  West  Plain  Sts . 
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WILMINGTON                     RT.12  5   @   BALLARDVALE  RD. 

Annual 

2-5  Yr 

Future 

MDPW  id:              086152  PE 
%Design:             0  ROW 
Design  Resp:      State  CON 

1500 

WorK  Type:  Reconstruction 
Description:     Reconstruct  intersection,   signal i za tion ,  drainage  and 
related  work 


WILMINGTON                    RT-12 9 , WILMINGTON , 0 2 

Annual 

2-5  Yr 

Future 

MDPW  id:  089201  PE 
% Design:  7  5  ROW 
Design  Resp:      State  CON 

2000 

Work  Type:  Construction 
Description:     Additional  ramps  1-93  /  Rt.   129,  reconstruct  bridge. 


widen  Rt.   129  to  Avco  plant 
Work  Also  in:  READING 


WILMINGTON 

RT-62 , WILMINGTON, 02 

Annual 

2-5  Yr 

Future 

MDPW  id: 

118606 

PE 

%Design : 

0 

ROW 

Design  Resp: 

Town 

CON 

2935 

Work  Type:  Reconstruction 
Description:     Connector  B  from  Connector  A  northwest  to  the 

intersection  of  Rt.   129,   Rt.    38,  and  Middlesex  Turnpike 


WOBURN 

MISHAWUM 

RD, WOBURN, 02 

Annual 

2-5  Yr 

Future 

MDPW  id: 

047901 

PE 

%Design : 

75 

ROW 

Design  Resp: 

State 

CON 

650 

Work  Type:  Reconstruction 

Description:     Mishawum  commuter  parking  facility  at  Rt.l28  and  Boston 
and  Maine  railroad,  Woburn 


WOBURN 

WASHINGTON  ST, WOBURN, 01 

Annual 

2-5  Yr 

Future 

MDPW  id:              139350  PE 
%Design:              75  ROW 
Design  Resp:     State  CON 

1200 

Work  Type:  Reconstruction 

Description:     Washington  St.  at  Rt .   128  ramps,   road  widening  and 
signali  za tion 
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Sammary  of   URBAN  SYSTEMS  BOSTON  URBANIZED  AREA 
Total  projects:  47 
Costs 

Annual     2-5  Yr .       Future  Total 


PE  0  0  0  0 

ROW  15  0  0  15 

CON  39793  24759  4135  68687 

Total  39808  24759  4135  68702 
Items 

Annual  2-5  Yr.  Future  Total 

PE  0  0  0  0 

ROW  10  0  1 

CON   26   17   4   47 

Total  27  17  4  48 


-71- 


FY8  9   TIP  HIGHWAY  ELEMENT 
3.8     HIGHWAY  BRIDGE  REPLACEMENT  AND  REHABILITATION 


ACTON 

RT 

21,   ACTON, 03 

Annual 

2-5  Yr 

Future 

MDPW  id: 

104749 

PE 

%Design : 

0 

ROW 

Design  Rasp: 

State 

CON 

1200 

Work  Type: 

Bridge 

reconstruction 

Description : 

Replace 

bridge  #  A-2-4 

,    Rt . 

27  over  B 

and  M  railroad. 

remove 

bridge  #  A-2-5 

over  B 

and  M 

ASHLAND 

HOWE   ST. , ASHLAND, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

034107 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

1500 

Work  Type: 

Bridge  reconstruction 

Description : 

Reconstruct  bridges   #  A- 

14-8 

/  Sudbury 

River , 

A-14-13, 

Howe  St.  /  Conrail 


BOSTON 

ADAMS   ST, BOSTON, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

000600 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

800 

Work  Type: 

Bridge  reconstruction 

Description:     Bridge  B-16-3=M-25-2  over  Neponset  River,  Dorchester, 

Milton  Lower  Falls 
Work  Also  In:  MILTON 


BOSTON 

BROADWAY , BOSTON , 0 1 

Annual 

2-5  Yr 

Future 

MDPW  id: 

008240 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

2400 

Work  Type:         Bridge  reconstruction 

Description:      Reconstruct  bridge  B-15-125,   Broadway  over  Fort  Point 
Channel 


1  BOSTON 

CHELSEA 

ST. BOSTON, 03 

Annual 

2-5  Yr 

Future 

MDPW  id: 

014002 

PE 

%Design : 

90 

ROW 

Design  Resp: 

City 

CON 

3800 

Work  Type:         Bridge  reconstruction 

Description:      Reconstruct  bridge  #  B-16-20  /  Chelsea  River,  and 


repairs  to  fender  piers 
Work  Also  In:  CHELSEA 
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BOSTON 

CONGRESS  ST. 

, BOSTON, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

016555 

PE 

%Design : 

25 

ROW 

Design  Resp: 

City 

CON 

3000 

Work  Type:         Bridge  reconstruction 
Description:      Reconstruct  Congress   St.   bridge,   B-16-32,  over  Fort 
Point  Channel 


BOSTON 

CUMMINS 

HWY, BOSTON, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

017900 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

1000 

Work  Type:         Bridge  reconstruction 

Description:     Bridge  B-16-166  over  Conrail,  Mattapan 


BOSTON 

DANA  AVE, BOSTON, 01 

Annual 

2 

-5 

Yr 

Future 

MDPW  id: 
%Design : 
Design  Resp: 

018400  PE 
0  ROW 
State  CON 

800 

Work  Type: 
Description : 

Bridge  reconstruction 
Bridge  B-16-170  over  Conrail 

BOSTON 

FITZGERALD, XWY, BOSTON, 01 

Annual 

2 

-5 

Yr 

Future 

MDPW  id: 
%Design : 
Design  Resp: 

025651  PE 
0  ROW 
State  CON 

1000 

Work  Type: 
Description : 

no  data 

Rehabilitate  viaduct  from  Ma 
at  Massachusetts  Turnpike 

ssachuse t ts 

Av 

.  to 

ramp  P 

BOSTON 

GARDNER   ST, BOSTON, 

01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

027750 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

800 

Work  Type:         Bridge  reconstruction 

Description:     Bridge  #  B-16-175,  Gardner  St.  over  Pennsylvania 
Central  railroad 


BOSTON 

HARVARD   ST. BOSTON 

Annual 

2-5  Yr 

Future 

MDPW  id: 

031102 

PE 

%Design: 

0 

ROW 

Design  Resp: 

State 

CON 

640 

Work  Type:         Bridge  reconstruction 

Description:     Reconstruct  Harvard  St.,  bridge  #  B-16-159  over  Conrail 
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BOSTON 

HYDE 

PARK  AV, BOSTON, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

034880 

PE 

%Design : 

100 

ROW 

Design  Resp: 

City 

CON 

1000 

Work  Type:         Bridge  reconstruction 

Description:      Reconstruct  bridge  B-16-35,   Hyde  Park  Av.   over  Mother 
Brook 


BOSTON                             N.WASHINGTN  ST, BOSTON, 01 

Annual 

2-5  Yr 

Futur 2 

MDPW  id:              049905  PE 
%Design:             25  ROW 
Design  Resp:     City  CON 

5000 

Work  Type:         Bridge  reconstruction 
Description:      Reconstruct  bridge  B-16-016,   North  Washington  St.  over 
Charles  River 


BOSTON                             NORTHERN  AVE . BR . BOSTON 

Annual 

2-5  Yr 

Future 

MDPW  id:  053002  PE 
%Design:  0  ROW 
Design  Resp:     State  CON 

5955 

Work  Type:         Bridge  reconstruction 
Description:    , Construct  substructure,   B-16-184  Northern  Av.,  Fort 
Point  Channel 


BOSTON 

NORTHERN 

AVE, BOSTON, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

053000 

PE 

%Design : 

25 

ROW 

Design  Resp: 

State 

CON 

17500 

Work  Type:         Bridge  reconstruction 

Description:     Northern  Av.   bridge,   B-16-184,   relocate  from  Atlantic 
Av.   to  Sleeper  St. 


BOSTON 

SARATOGA  ST, BOSTON, 02 

Annual 

2 

-5  Yr 

Future 

MDPW  id: 
%Desi  gn : 
Design  Resp: 

127401  PE 
0  ROW 
MBTA  CON 

2000 

Work  Type: 
Description : 

Bridge  reconstruction 
Reconstruct  bridge  B-16-214, 

Saratoga 

St 

.  over 

MBTA 

BOSTON 

SILVER  ST, BOSTON, 01 

Annual 

2 

-5  Yr 

Future 

MDPW  id: 
%Design : 
Design  Resp: 

129320  PE 
0  ROW 
State  CON 

600 

Work  Type:         Bridge  reconstruction 

Description:      Reconstruct  Silver  St.,   bridge  B-16-204,  over  Conrail 
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BOSTON 

SPRAGUE  ST. BOSTON 

Annual 

2 

-5  Yr 

Future 

MDPW  id: 
%Design : 
Design  Rasp: 

130802 
0 

State 

PE 
ROW 
CON 

3200 

Work  Type: 
Description : 

Bridge  reconstruction 
Replace  Sprague  St.  bridge. 

# 

B-16-172 , 

over 

Conrail 

BOSTON 

SUMMER  ST, BOSTON, 02 

Annual 

2 

-5  Yr 

Future 

MDPW  id: 
%Design : 
Design  Resp: 

132701 
25 

City 

PE 
ROW 
CON 

1000 

Work  Type: 
Description : 

Bridge  reconstruction 
Reconstruct  bridge  #  B- 

16-31 

Summer 

St . 

over 

Fort 

Point  Channel 


BOSTON 

SUMMER  ST, BOSTON, 03 

Annual 

2 

-5  Yr 

Future 

MDPW  id: 
%Design : 
Design  Resp: 

132702 
25 

Ci  ty 

PE 
ROW 
CON 

1000 

Work  Type: 
Description : 

Bridge  reconstruction 
Reconstruct  bridge  #  B- 

16-124 , 

Summer 

St 

.  over 

A  street 

BOSTON 

SUMMER  ST, BOSTON, 05 

Annual 

2 

-5  Yr 

Future 

MDPW  id: 
%Design : 
Design  Resp: 

132704 
25 

City 

PE 
ROW 
CON 

1000 

Work  Type: 
Description : 

Bridge  reconstruction 
Reconstruct  bridge  #  B- 

16-361, 

Summer 

St 

.  over 

C  street 

BOSTON 

SUMNER  ST, BOSTON, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

132700 

PE 

%Design : 

25 

ROW 

Design  Resp: 

State 

CON 

500 

Work  Type: 

Bridge  reconstruction 

Description:     Bridge  B-16-76  over  Conrail,   East  Boston  900896602100 


BOSTON 

WEST  FIFTH 

ST, BOSTON, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

140300 

PE 

%Design : 

80 

ROW 

Design  Resp: 

State 

CON 

200 

Work  Type:         Bridge  reconstruction 

Description:     Bridge  B-16-201  over  Conrail,   South  Boston,   D  St.  - 
Dorchester  St.,  900896024100 
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BOSTON 

WEST  FOURTH 

ST, BOSTON, 02 

Annual 

2-5  Yr 

Future 

MDPW  id: 

140401 

PE 

%Dasign : 

0 

ROW 

Design  Resp: 

State 

CON 

2700 

Work  Type:         Bridge  reconstruction 

Description:     Bridge  B-16-126  over  Conrail,   South  Boston  005896080100 


BOSTON 

WEST  SIXTH  ST, BOSTON, 01 

Annual 

2-5 

Yr 

Future 

MDPW  id: 

140700 

PE 

%Design : 

25 

ROW 

Design  Resp: 

State 

CON 

225 

Work  Type: 

Bridge 

reconstruction 

Description : 

Bridge 

B-16-200  over  Conrail 

900896023100 

CAMBRIDGE 

RT 

2, CAMBRIDGE, 0  2 

Annual 

2-5 

Yr 

Future 

MDPW  id: 

096600 

PE 

%Design : 

25 

ROW 

Design  Resp: 

State 

CON 

5000 

Work  Type: 

Bridge 

reconstruction 

Description:     Bridge  C-1-20,   truss  bridge,  over  B  and  M  railroad  and 
MBTA,  Alewife  Brook  Parkway,  MDC  812017101 


CANTON 

DEDHAM   ST. , CANTON 

Annual 

2-5  Yr 

Future 

MDPW  id: 

019015 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

640 

Work  Type: 

Bridge  reconstruction 

Description : 

Reconstruct  bridge  #  C- 

2-24 

over  MBTA 

,  Dedham 

St. 

bridge 


CANTON 

HIGH  ST. , 

CANTON, Dl 

Annual 

2-5  Yr 

Future 

MDPW  id: 

032209 

PE 

%Design : 

75 

ROW 

Design  Resp: 

State 

CON 

1200 

Work  Type:         Bridge  reconstruction 

Description:      Replace  bridge  C-2-8,   High  St.  Canton 


CANTON 

RT 

138 , CANTON, 03 

Annual 

2-5  Yr 

Future 

MDPW  id: 

090460 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

850 

Work  Type: 

Bridge 

reconstruction 

Description : 

Bridge 

C-2-28,   Rt.  138 

over 

Rt.  128, 

deck  replacement. 

249607042101 


-76- 


FYS 9   TIP  HIGHWAY  ELEMENT 
HIGHWAY  BRIDGE  REPLACEMENT  AND  REHABILITATION 


CANTON 

SPAULDING 

ST, CANTON, 01 

Annual 

2-5  Yr 

Futare 

MDPW  id: 

130555 

PE 

%Design : 

75 

ROW 

Design  Resp: 

State 

CON 

100 

work  Type:         Bridge  r-econstruction 

Description:      Reconstruct  Spaulding  St.   bridge,    #  C-2-6  over  MBTA 


CHELSEA 

BELLINGHAM 

ST, CHELSEA, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

004810 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

800 

Work  Type:         Bridge  reconstruction 
Description:     C-9-3,  Bellingham  St.  over  Conrail 


CONCORD 

RT 

2, CONCORD, 02 

Annual 

2-5  Yr 

Future 

MDPW  id: 

096903 

PE 

%Design : 

75 

ROW 

Design  Resp: 

State 

CON 

5645 

Work  Type: 

Bridge 

reconstruction 

Description : 

Bridge 

#  C-19-20  on  Rt. 

2  over  MBTA  / 

B  and  M 

rai Iroad , 

near  Fairhaven  Rd. 


DEDHAM 

SPRING  ST. 

, DEDHAM, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

030835 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

3000 

Work  Type:         Bridge  reconstruction 

Description:  Bridge  #  B-16-177=D-5-6 ,  Spring  St.  over  Charles  River 
Work  Also  In:  BOSTON 


FRAMINGHAM 

BOSTON  RD, FRAMINGHAM,  01 

Annual 

2-5  Yr 

Future 

MDPW  id:              006850  PE 
%Design:             0  ROW 
Design  Resp:      State  CON 

320 

Work  Type:         Bridge  reconstruction 

Description:     Bridge  F-7-27  over  Rt .   9  westbound  to  railroad, 
Marlborough  overpass,  replace  deck  815413001100 


FRANKLIN 

RT  140 , FRANKLIN, 02 

Annual 

2-5  Yr 

Future 

MDPW  id:              092000  PE 
%Design:             0  ROW 
Design  Resp:      State  CON 

1200 

Work  Type:         Bridge  reconstruction 

Description:     Replace  bridge  #  F-8-5,   Unionville  bridge  over  Conrail 
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FRANKLIN 

RTE. 140 , FRANKLIN 

Annual 

2-5  Yr 

Future 

MDPW  id:              092005  PE 
%Design:             0  ROW 
Design  Resp:      State  CON 

800 

Work  Type:         Bridge  reconstruction 

Description:     Reconstruct  bridge  #  F-8-7,   Rt .   140 ,  over  Conrail, 
Franklin 


HANOVER 

RT  53 , HANOVER, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

114500 

PE 

%Design : 

0 

ROW 

Design  Resp: 

Scate 

CON 

640 

Work  Type:         Bridge  reconstruction 
Description:     Reconstruct  bridge  #  H-6-5=P-5-5,   Rt .    53,  Washington 


St.,   Hanover  -  Pembroke 
Work  Also   In:  PEMBROKE 


LITTLETON 

GREAT  RD, 

LITTLETON, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

029225 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

1250 

Work  Type:         Bridge  reconstruction 

Description:     Bridge  L-13-1,   Great  Rd . ,   Rt,   119,  over  B  and  M 
railroad;   bridge  key  #  028425024101 


LYNN 

CHESTNUT   ST. LYNN 

Annual 

2-5  Yr 

Future 

MDPW  id: 

025103 

PE 

IDesign : 

75 

ROW 

Design  Resp: 

State 

CON 

1000 

Work  Type: 

Bridge  reconstruction 

Description:     Bridge  replacement   #  L-18-10,   Cnestnut  St.   over  MBTA 
and  B  and  M 


LYNN 

FAYETTE  ST. LYNN 

Annual 

2-5  Yr 

Future 

MDPW  id: 

025104 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

1000 

Work  Type: 

Bridge  reconstruction 

Description : 

Bridge  replacement   #  L 

-18-11 

,  Fayette 

St . ,   over  MBTA 

and  Conrail 


LYNN 

FOX   HILL   RD, LYNN, 01 

Annual 

2-5  Yr 

Futur 2 

MDPW  id:              026710  PE 
%Design:             0  ROW 
Design  Resp:      State  CON 

800 

Work  Type:         Bridge  reconstruction 

Description:      Rehabilitate  drawspan  of  Fox  Hill  bridge,   L-13-16,  over 
Saugus   River  041892000101 
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LYNN 

GREEN  ST,    LYNN, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

029560 

PE 

%Design : 

75 

ROW 

Design  Resp: 

State 

CON 

800 

work;  Type: 

Bridge  reconstruction 

Description : 

Replace  bridge  L-18-9, 

Green 

St.  over 

MBTA,   bridge  key 

#  900592007100 


MALDEN 

CLIFTON 

ST, MALDEN, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

015430 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

1500 

WorJc  Type:         Bridge  reconstruction 

Description:     Reconstruct  bridge  #  M-1-6,   Clifton  St.  over  B  and  M 
railroad  and  MBTA 


MALDEN 

MOUNTAIN 

AV, MALDEN, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

048720 

PE 

%Design : 

75 

ROW 

Design  Resp: 

State 

CON 

1000 

Work  Type:         Bridge  reconstruction 

Description:     Reconstruct  bridge  #  M-1-5,  Mountain  Av.  over  B  and  M 
railroad  and  MBTA 


MARSHFIELD 

RT  3A, MARSHFIELD, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

110200 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

3000 

Work  Type:         Bridge  reconstruction 

Description:     Bridge  S-7-2=M-7-2  drawbridge  over  North  River, 


Marshfield  /  Scituate  044740000101 
Work  Also  In:  SCITUATE 


MEDFORD 

COLLEGE  AVE.    , MEDFORD, 01 

Annual 

2-5  Yr 

Future 

MDPW  id:              015555  PE 
%Design:             25  ROW 
Design  Resp:      State  CON 

1200 

Work  Type:         Bridge  reconstruction 

Description:      Reconstruct  bridge  M-12-12  over  B  and  M  railroad  and 
MBTA  900829001100 


MEDFORD 

GROVE  ST, MEDFORD, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

030100 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

800 

Work  Type: 

Bridge  reconstruction 

Description:     Bridge  M-12-15  over  B  and  M  railroad  New  Hampshire 
Route  main  line 
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MEDFORD 

NORTH  ST, MEDFORD, 01 

Annual 

2-5  Yr 

Future 

MDPW  id;              052300  PE 
%Design:             0  ROW 
Design  Resp:      State  CON 

800 

Work  Type:         Bridge  reconstruction 
Description:     Bridge  M-12-14  over  B  and  M  railroad  New  Hampshire 
Route  main  line 


MILLIS 

PLAIN  ST, 

MILLIS, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

056560 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

800 

Work  Type:         Bridge  reconstruction 
Description:     M-23-8,  Plain  Street  over  Conrail 


1  NATICK 

BODEN  LANE, NATICK, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 
%Design : 
Design  Resp: 

006251  PE 
0  ROW 
State  CON 

800 

Work  Type: 
Description : 

Bridge  reconstruction 

N-3-12,  Boden  Street  over  Conrail 

NATICK 

MARION  ST, NATICK, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 
%Design : 
Design  Resp: 

043440  PE 
50  ROW 
State  CON 

800 

Work  Type: 

Bridge  reconstruction 

Description:      Replace  bridge  N-3-3,  Marion  St.   over  MBTA,  Conrail 


NATICK 

NORTH  MAIN  ST. 

, NATICK, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

052160 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

1000 

Work  Type:         Bridge  reconstruction 

Description:     Reconstruct  bridge  N-03-06,   North  Main  St.  over  Conrail 


NATI CK 

SPRING   ST. , NATICK 

Annual 

2-5  Yr 

Future 

MDPW  id: 

126201 

PE 

%Design : 

0 

ROW 

Design  Resp: 

Town 

CON 

640 

Work  Type:         Bridge  reconstruction 

Description:     Reconstruct  bridge  #  N-3-7  /  Conrail,   Spring  St.  bridge 


NATICK 

WALNUT  ST. , NATICK, 01 

Annual 

2-5  Yr 

Fucure 

MDPW  id:              137315  PE 
%Design:              0  ROW 
Design  Resp:     State  CON 

1000 

Work  Type:         Bridge  reconstruction 
Description:      Reconstruct  bridge  N-03-05,   Walnut  St.  over  Conrail 
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NEWTON 

HAMMOND  ST, NEWTON, 01 

Annual 

2-5  Yr 

Future 

MDPW  id:              030500  PE 
%Design:             25  ROW 
Design  Resp:     State  CON 

1500 

Work  Type:         Bridge  reconstruction 

Description:     Bridge  N-12-32  over  MBTA  Riverside  line.  Highland 
Branch,   Chestnut  Hill  997497005100 


REVERE 

RAILROAD  AVE, 

REVERE, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

059720 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

800 

Work  Type:         Bridge  reconstruction 
Description:     R-5-55,   Railroad  Av.  over  Conrail 


REVERE 

RT  60, REVERE, 01 

Annual 

2-5  Yr 

Future 

MDPW  id:              118000  PE 
%Design:             0  ROW 
Design  Rasp:      State  CON 

400 

Work  Type:  Maintenance 

Description:     Bridge  R-5-11,   Rt .   60  Revere  over  Boston  and  Maine 
railroad  432802003101 


SALEM 

BEVERLY-SALEM  PROJ. 

,02 

Annual 

2-5  Yr 

Future 

MDPW  id: 

005403 

PE 

%Design : 

75 

ROW 

200 

Design  Resp: 

State 

CON 

20000 

Work  Type: 

Bridge  construction 

Description : 

Contract  #2,   Beverly  / 

Salem 

bridge 

over  Danve 

rs  River, 

B-11-4 
Work  Also  In:  BEVERLY 


SALEM 

MARCH   ST. , SALEM 

Annual 

2-5  Yr 

Future 

MDPW  id: 

005412 

PE 

%Design : 

100 

ROW 

Design  Resp: 

State 

CON 

4000 

Work  Type:         Bridge  reconstruction 

Dascription:     Bridge  replacement,  March  St.,    #  S-1-9,  including 
retaining  walls  S-1-W5-S-1-W4 


SAUGUS 

ESSEX  ST, SAUGUS, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

024700 

PE 

%Design : 

50 

ROW 

Design  Resp: 

State 

CON 

500 

Work  Type: 

Bridge  racons truction 

Description:     Bridge  S-5-17  over  Rt .   1  plus  improvements  along  Essex 
St.  740593010100 
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SCITUATE 

ED. 

FOSTER  RD, SCITUATE, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

023399 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

800 

Work  Type: 

Bridge 

reconstruction 

Description : 

Bridge 

S-7-4,   Edward  Foster 

Rd .  over 

Tidal  Cre 

ek , 

Veteran's  Memorial  Bridge,  dum740000003 


SOMERVILLE                     BEACON  ST , SOMERVL , 01 

Annual 

2-5  Yr 

Future 

MDPW  id:  004350  PE 
%Design:  75  ROW 
Design  Resp:      State  CON 

1500 

Work  Type:         Bridge  reconstruction 
Description:      Beacon  St.   bridge  replacement,   S-17-19  /  MBTA  and 
Amtrak 


SOMERVILLE 

CEDAR 

ST, SOMERVILLE, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

011800 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

500 

Work  Type:         Bridge  reconstruction 

Description:     Bridge  #  S-17-12  over  B  and  M  railroad  New  Hampshire 
Route  main  line  900836009100 


SOMERVILLE 

DANE 

ST, SOMERVILLE, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

018449 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

800 

Work  Type:         Bridge  reconstruction 
Description:      S-17-18,   Dane  Street  over  Conrail 


SOMERVILLE 

LOWELL 

ST, SOMERVILLE, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

040550 

PE 

%Desi  gn : 

75 

ROW 

Design  Resp: 

State 

CON 

1500 

Work  Type:         Bridge  reconstruction 

Description:      Reconstruct  bridges  S-17-11  and  S-17-15  over  MBTA  and  B 
and  M  railroad  900836008100 


SOMERVILLE 

SCHOOL 

ST, SOMERVILLE, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

127900 

PE 

%Desi  gn : 

0 

ROW 

Design  Resp: 

State 

CON 

500 

Work  Type:         Bridge  reconstruction 

Description:     Bridge  S-17-8,  over  B  and  M  railroad  New  Hampshire 
Route  main  line  900836005100 
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SOMERVILLE 

WALNUT  ST, SOMERVILLE, 01 

Annual 

2 

-5  Yr 

Future 

MDPW  id: 
%Design : 
Design  Resp: 

137349  PE 
50  ROW 
State  CON 

1000 

Work  type: 
Description : 

Bridge  reconstruction 
S-17-6,  Walnut  Street  over  B 

and  M 

SOMERVILLE 

WEBSTER  AVE. , SOMERVILLE 

Annual 

2 

-5  Yr 

Future 

MDPW  id: 
%Design : 
Design  Resp: 

137350  PE 
0  ROW 
State  CON 

1000 

Work  Type:         Bridge  reconstruction 
Description:     Webster  Av ,  bridge,   S-17-16  over  Boston  and  Maine 
railroad 


SOQTHBOROUGH 

RT 

85,SOUTHBOROUGH,01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

123330 

PE 

%Design : 

75 

ROW 

Design  Resp: 

State 

CON 

1000 

Work  Type: 

Bridge 

reconstruction 

Description:     Replace  bridge  #  S-20-5  on  Rt  85,  Marlborough  Rd . ,  over 
Conrail 


SWAMPSCOTT 

DANVERS 

RD, SWAMPSCOTT, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

013700 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

1000 

Work  Type:         Bridge  reconstruction 

Description:     Bridge  #  S-34-1  over  Boston  and  Maine  railroad 
900534002100 


SWAMPSCOTT 

ESSEX 

ST, SWAMPSCOTT, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

024800 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

3300 

Work  Type:         Bridge  reconstruction 

Description:     Bridge  S-34-2  over  Boston  and  Maine  railroad 
900534001100 


WALPOLE 

WEST  ST, WALPOLE, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

141058 

PE 

%Design : 

75 

ROW 

Design  Resp: 

State 

CON 

1400 

Work  Type: 

Bridge  reconstruction 

Description:     Bridges   #  W-3-20,  W-3-21,  West  St.   over  Conrail 
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WAYLAND 

RTE. 20 , WAYLAND 

Annual 

2 

-5  Yr 

Future 

MDPW  id: 

105121 

PE 

%Design : 

0 

ROW 

Design  Rasp: 

State 

CON 

800 

Work  Type: 

Bridge  reconstruction 

Description : 

Reconstruct  bridge   #  W- 

11-1 

over  Sudbury 

River 

WAYLAND 

SHERMAN  BRDGE   RD , 

WAYLAND 

Annual 

2-5  Yr 

Future 

MDPW  id: 

129110 

PE 

%Design : 

25 

ROW 

Design  Resp: 

Town 

CON 

1200 

Work  Type:         Bridge  reconstruction 
Description:     Bridge  #  W-11-5=S-31-1 ,   Sherman  Bridge  Road 
Work  Also  In:  SUDBURY 


WELLESLEY 

CREST  RD. WELLESLEY 

Annual 

2-5  Yr 

Future 

MDPW  id: 

036490 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

640 

Work  Type*:         Bridge  reconstruction 
Description:     Reconstruct  Crest  Rd .  bridge,   #  W-13-9  over  Conrail 


WELLESLEY 

GLEN   RD. ,WELLESLY 

Annual 

2-5  Yr 

Future 

MDPW  id: 

028250 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

640 

Work  Type:         Bridge  construction 

Description:     Rehabilitate  bridge  #  W-13-4,   Glen  Rd .   over  MBTA  and 
Conrail,  Wellesley 


WELLESLEY 

KINGSBRY 

ST, WELLESLEY, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

036500 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

1000 

Work  Type:         Bridge  reconstruction 

Description:     Kingsbury  St.   bridge,    #  W-13-3  over  Conrail 


WELLESLEY 

ROUTE  9 , WELLESLEY, 03 

Annual 

2-5  Yr 

Future 

MDPW  id:              125299  PE 
%Design:             0  ROW 
Design  Resp:      State  CON 

1000 

Work  Type:         Bridge  reconstruction 

Description:     Reconstruct  Worcester  St.,   Rt.   9,  bridge   #  W-13-6  over 
Conrai 1 
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WELLESLEY 

WESTON  RD. WELLESLEY 

,01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

141630 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

1000 

Work  Type: 

Bridge  reconstruction 

Description : 

Reconstruct  bridge  W-13 

-10, 

Weston  Rd 

.  over  Conrail 

WESTON 

SOUTH  ST, WESTON, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

130375 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

800 

Work  Type:         Bridge  reconstruction 
Description:     Replace  bridge  #  W-04-08=W-29-22 ,   South  Sts .   in  Weston 


and  Waltham  over  Stony  Brook 
Work  Also   In:  WALTHAM 


WESTWOOD 

BLUE  HILL 

DR, WESTWOOD, 0  2 

Annual 

2-5  Yr 

Future 

MDPW  id: 

006201 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

1400 

Work  Type:         Bridge  reconstruction 
Description:     Replace  bridge  W-31-04,   Blue  Hill  Dr.  over  railroad, 
also  known  as  Greenlodge  St. 


WILMINGTON 

BUTTERS 

ROW,WILMINGTON01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

009950 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

800 

Work  Type:         Bridge  reconstruction 

Description:     Bridge  North  W-38-3,   Butters  Row  over  MBTA,   Boston  and 
Maine  railroad  900448107100 


WILMINGTON 

FAMES   ST, WILMINGTON 

,01 

Annual 

2 

-5  Yr 

Future 

MDPW  id: 
%Design : 
Design  Resp: 

022041 
0 

State 

PE 
ROW 
CON 

800 

Work  Type: 
Description : 

Bridge  reconstruction 
Reconstruct  bridge  #  W- 

38-1, 

Fames  St 

.  over  railroad 

WILMINGTON 

RT  62 , WILMINGTON, 01 

Annual 

2 

-5  Yr 

Future 

MDPW  id: 
%Design : 
Design  Resp: 

118605 
0 

Town 

PE 
ROW 
CON 

3500 

Work  Type:         Bridge  reconstruction 

Description:     Replace  bridge  W-38-4,   Burlington  Av.      ( Rt .   62)  over 
Boston  and  Maine  railroad 
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WOBURN 

NEW  BOSTON 

ST, WOBURN, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

051200 

PE 

%Design : 

0 

ROW 

Design  Rasp: 

State 

CON 

1500 

Work  Type:         Bridge  reconstruction 

Description:     Bridge  W-43-5  over  Boston  and  Maine  railroad 
900450006100 


Summary  of   HIGHWAY  BRIDGE   REPLACEMENT  AND  REHABILITATION 
Total  projects:  85 


Costs 


Items 


Annual     2-5  Yr .       Future  Total 


PE  0  0  0  0 

ROW  200  0  0  200 

CON  72140  76645  5000  153785 

Total  72340  76645  5000  153985 


Annual     2-5  Yr .       Future  Total 


PE  0                 0  0  0 

ROW  10  0  1 

CON   29   52   3   85 

Total  30               53  3  86 
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PEABODY 

LOWELL   ST., PEABODY 

Annual 

2-5  Yr 

Future 

MDPW  id: 

040542 

PE 

%Dasign : 

25 

ROW 

Design  Rasp: 

City 

CON 

500 

Work  Type: 

Signals 

Description:     Install  traffic  signals  at  the  intersection  of  Lowell 
St.  at  Newbury  St.,   Rt .  1 


WELLESLEY 

PAVT 

.MARKINGS 

Annual 

2-5  Yr 

Future 

MDPW  id: 

056035 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

375 

Work  Type: 

Pavement 

marki  ngs 

Description:     Pavement  markings  on  Rt.   1-95,   128,  between  Rt.  9, 

Wellesley,    to  Rt.   3A,  Burlington 
Work  Also  In:  BURLINGTON 


Summary  of   HAZARD  ELIMINATION 
Total  projects:  2 
Costs 


Annual  2-5  Yr .  Future  Total 

PE                0  0  0  0 

ROW                 0  0  0  0 

CON            375  500   0  875 

Total             375  500  0  875 


Items 


Total 


Annual     2-5  Yr .       Future  Total 


PE  0  0  0  0 

ROW  0  0  0  0 

CON  110  2 
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3.10      INTERSTATE  TRANSFER 


BOSTON 

BLUE  HILL  AVE, BOSTON, 02 

Annual 

2-5  Yr 

Future 

MDPW  id:              006001  PE 
%Design:             10  ROW 
Design  Resp:      City  CON 

4000 

Work  Type:  Reconstruction 

Description:     Reconstruct  from  Blue  Hill  Av.  along  Dudley  St.  to 
Harrison  Av. 


BOSTON 

COMMONWEALTH  AV,BOSTN,0  2 

Annual 

2-5  Yr 

Future 

MDPW  id:              016200  PE 
%Design:             95  ROW 
Dasign  Resp:     State  CON 

11000 

Work  Type:  Reconstruction 

Description:     Commonwealth  Av.   Part  II,   Section  B,   Rt .    30,  Packard's 
Corner,   Brighton  Av . ,   to  Warren  St. 


BOSTON 

N.STAT;URB  RENEW. 

PHI 

Annual 

2-5  Yr 

Future 

MDPW  id: 

052170 

PE 

%Design : 

75 

ROW 

Design  Resp: 

State 

CON 

3000 

Work  Type:  Reconstruction 

Description:     Phase  1,   reconstruct  Merrimac  St.,   Causeway  St.,  and 
Lomasney  Way 


BOSTON 

N. STATION, URB  REN 

PHSEII 

Annual 

2-5  Yr 

Future 

MDPW  id: 

052171 

PE 

%Design : 

75 

ROW 

Design  Resp: 

State 

CON 

2500 

Work  Type: 

Reconstruction 

Description : 

Phase  II 

BOSTON 

TRF   CNTR   SYS  4 

BOSTON, 04 

Annual 

2-5  Yr 

Future 

MDPW  id: 

134223 

PE 

%De3ign : 

100 

ROW 

Design  Resp: 

State 

CON 

13200 

Work  Type:  Traffic 

Description:     Centralized  computer  traffic  control  system  at 
approximately  200  locations  in  Boston 


CAMBRIDGE 

RINDGE  AVE. 

EXT,  CAMBRIDGE] 

Annual 

2-5  Yr 

Future 

MDPW  id: 

060480 

PE 

%Design : 

0 

ROW 

Design  Resp: 

City 

CON 

4500 

Work  Type:  Construction 

Description:     From  Alewife  Brook  Parkway,   Cambridge  Park  Drive  / 
railroad,   to  New  St.   and  Concord  Av. 
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INTERSTATE  TRANSFER 


CONCORD 

RT  2, CONCORD, 0  5 

Annual 

2-5  Yr 

Future 

MDPW  id: 

096906 

PE 

%Design : 

75 

ROW 

Design  Rasp: 

State 

CON 

500 

Work  Type: 

Reconstruction 

Description : 

Concord;   Walden  Street, 

Rt . 

126 

work  Also  In: 

ACTON 

LINCOLN 

RT-2, LINCOLN, 

02 

Annual 

2-5  Yr 

Future 

MDPW  id: 

097501 

PE 

%Design : 

75 

ROW 

Design  Resp: 

State 

CON 

3500 

Work  Type: 

Reconstruction 

Description : 

Safety  upgrading 

of 

Bedford 

Rd .   intersection  at  Rt .  2, 

Lincoln 


NEWTON 

COMMONWEALTH 

AV, NEWTON, 1 

Annual 

2-5  Yr 

Future 

MDPW  id: 

016250 

PE 

%Design : 

75 

ROW 

Design  Resp: 

City 

CON 

800 

Work  Type:  Reconstruction 

Description:     6  intersections;  with  Hammond,  Grant,  Walnut,  Homer, 
Valentine,   Chestnut  Sts.,   Project  I 


NEWTON 

COMMONWEALTH 

AV, NEWTON, 2 

Annual 

2-5  Yr 

Future 

MDPW  id: 

016251 

PE 

%Design : 

0 

ROW 

Design  Resp: 

City 

CON 

800 

Work  Type:  Reconstruction 

Description:     5  intersections;  with  Auburn,  Lexington,  Melrose,  Ash, 
Auburn  and  Oakland  Sts.,   Project  II 


RANDOLPH 

RANDOLPH, 5 

LOCATIONS. 

Annual 

2-5  Yr 

Future 

MDPW  id: 

059800 

PE 

%Design : 

50 

ROW 

Design  Rasp: 

State 

CON 

1000 

Work  Type:  Traffic 

Description:     Safety  improvements  at  five  intersections  in  Randolph 


REVERE 

BEACH  ST. , REVERE, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

025105 

PE 

%Design : 

25 

ROW 

Design  Resp: 

City 

CON 

2000 

Work  Type:  Reconstruction 

Description:     Ocean  Av .    to  VFW  Parkway  and  Bell   Circle  to  Broadway 


i 
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FY89   TIP  HIGHWAY  ELEMENT 


INTERSTATE  TRANSFER 


SCITUATE 

FRONT  ST, SCITUATE, 

01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

027450 

PE 

%Design : 

100 

ROW 

Design  Resp: 

City 

CON 

4000 

WorJc  Type:  Reconstruction 
Description:     Front  St.  from  First  Parish  Rd . ,   Kent  St.,  Edward 
Foster  and  Beaver  Dam  Sts. 


SOMERVILLE 

HIGHLAND  AVE, 

SOMERVILLE, 

Annual 

2-5  Yr 

Future 

MDPW  id: 

032655 

PE 

%Design : 

0 

ROW 

Design  Resp: 

City 

CON 

2000 

Woric  Type: 

Reconstruction 

Description:     Reconstruct  Highland  Av.   from  Medford  St.   to  Cotter  Av. 


WINTHROP 

VETERANS  RD, 

WINTHROP, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

135820 

PE 

%Design : 

0 

ROW 

Design  Resp: 

Town 

CON 

1700 

Work  Type: 

Reconstruction 

Description : 

Reconstruct  Vete 

rans  Road 

WRENTHAM 

ATTLB./PLNVL 

.PHASE  I 

Annual 

2-5  Yr 

Future 

MDPW  id: 

075156 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

2800 

Work  Type: 

Reconstruction 

Description : 

Rt.   1  from  Rhode 

Island  /  Massachusetts 

state 

line  to 

200  feet  north  of  Orr  St.,   Phase  I 
Work  Also   In:    PLAINVILLE  NORTH  ATTLEBOROUGH  ATTLEBORO 


WRENTHAM 

ATTLB, 

-   PLNVL. PHASE  II 

Annual 

2-5  Yr 

Future 

MDPW  id: 

075157 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

6000 

Work  Type:  Reconstruction 

Description:     Rt .   1  from  200  feet  North  of  Orr  St.,   Attleboro,  to 


Draper  Av.   North  At tleborough ,   Phase  II 
Work  Also   In:    PLAINVILLE  NORTH  ATTLEBOROUGH  ATTLEBORO 
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FY89   TIP  HIGHWAY  ELEMENT 


INTERSTATE  TRANSFER 


Suntmary  of   INTERSTATE  TRANSFER 
Total  projects:  17 
Costs 

Annual     2-5  Yr .       Future  Total 


PE  0  0  0  0 

ROW  0  0  0  0 

CON  27700  35600   0  63300 

Total  27700  35600  0  63300 
I  terns 

Annual  2-5  Yr .  Future  Total 

PE  0  0  0  0 

ROW  0  0  0  0 

CON   6   11   0   17 

Total  6  11  0  17 
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FY89   TIP  HIGHWAY  ELEMENT 


3.11  UNDETERMINED 


ACTON 

RT-111 , ACTON, 05 

Annual 

2-5  Yr 

Future 

MDPW  id: 

080812 

PE 

%Design : 

75 

ROW 

Design  Resp: 

Town 

CON 

400 

Work  Type:  Signals 

Description:     Install  traffic  control  system  at  Massachusetts  Av . , 
Central  St.  at  Arlington  Sts . 


CONCORD 

RT. 2, CONCORD 

Annual 

2-5  Yr 

Future 

MDPW  id: 

096907 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

0 

Work  Type: 

Signals 

Description:     Install  traffic  control  signals  at  Rt .   2  at  Ornac 


GLOUCESTER 

GLOUCESTER  AV  BR, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

028310 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

0 

Work  Type:  Fencing 

Description:     Install  anti-missile  fence  on  bridge  #  G-5-16  over 
railroad 


HANOVER 

RT  53 , HANOVER, 04 

Annual 

2-5  Yr 

Future 

MDPW  id: 

114800 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

3000 

Work  Type: 

Reconstruction 

Description : 

Improve  Rt .    53  from  Rt. 

3  to 

Old  Washington  St 

.  and 

Pond  St.  intersection 


HANOVER 

RT. 123 , HANOVER 

Annual 

2-5  Yr 

Future 

MDPW  id: 

114805 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

104 

Work  Type: 

Signals 

Description:     Install   traffic  control  signals  and  minor  geometric 
changes 


LYNN 

LYNN, 2 

INTERSECTIONS 

Annual 

2-5  Yr 

Future 

MDPW  id: 

029565 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

100 

Work  Type:  Reconstruction 

Description:      Install   traffic  control  signals  and  related  work  on 
Essex  St.   at  Chatham  St.  and  Eastern  Av. 
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FY8  9   TIP  HIGHWAY  ELEMENT 


UNDETERMINED 


READING 

RT  28 , READING, 02 

Annual 

2-5  Yr 

Future 

MDPW  id: 

107311 

PE 

%Design : 

0 

ROW 

Design  Rasp: 

State 

CON 

300 

Work  Type:  Signals 
Description:      Reconstruct  and  signalize.   South  Main  St.,   Rt .   28,  at 
Summer  St. 


STOUGHTON 

RT  138 , STOUGHTON, 01 

Annual 

2-5  Yr 

Future 

MDPW  id: 

091000 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

400 

Work  Type: 

Traffic 

Description : 

Rt.   138,  Washington  St. 

,  at 

Central  St. 

WAKEFIELD 

VERNON  ST. 

, WAKEFIELD 

Annual 

2-5  Yr 

Future 

MDPW  id: 

083210 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

100 

Work  Type: 

Signals 

Description:     Install  traffic  control  signals,  geometry  and 
handicapped  ramps,  Vernon  at  Lowell  Sts . 


WINCHESTER 

RT. 3, WINCHESTER, 01 

Annual 

2-5  Yr 

Fucure 

MDPW  id: 

143201 

PE 

%Design : 

0 

ROW 

Design  Resp: 

State 

CON 

300 

Work  Type: 

Reconstruction 

Description:     Reconstruct  the  intersection  of  Rt.   3,   Cambridge  St., 
and  Wildwood  St.,  Winchester 
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FYS 9   TIP  HIGHWAY  ELEMENT 


UNDETERMINED 


Summary  of  UNDETEEIMINED 
Total  projects:  10 
Costs 


PE 
ROW 
CON 

Total 


Annual     2-5  Yr . 


0 
0 

3800 
3800 


0 
0 

904 


Future 

0 
0 
0 


904 


Total 

0 
0 

4704 
4704 


I  temi 


PE 
ROW 
CON 

Total 


Annual     2-5  Yr . 


Future 

0 
0 
2 


Total 

0 
0 

 10 

10 
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FYS 9   TIP   HIGHWAY  ELEMENT 


3.12  Highway  Capital  Program  Summary 
Federal  Funds  Available 


Funding  Category 

FYS  8 

FYS  9 

Total 

Interstate 

142630 

519988 

662618 

Interstate  Resurfacing  (4R) 

25348 

32229 

57577 

Consolidated  Primary 

50652 

44674 

95326 

Rural  Secondary 

407 

5993 

6400 

Urban  Systems,  Statewide 

3629 

4360 

7989 

Urban  Systems,   City  of  Boston 

14834 

2137 

16971 

Urban  Syst  Boston  Urbaniz  Area 

8040 

9358 

17398 

Hwy  Bridge  Replacement  and  Rehab 

52795 

58839 

111634 

Hazard  Elimination 

6634 

3391 

10025 

Interstate  Transfer 

4056 

7359 

11415 

NOTE:   All  figures  are  funds  available  statewide,  except  for 
Urban  Systems  and  Interstate  Transfer. 

The  table  presents  each  funding  category's  unobligated  FY8S 
funds  still  available,   the  FYS9  apportionment,  and  the  total 
funds  available  for  use  in  FY89. 
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FYS 9   TIP  HIGHWAY  ELEMENT 


Highway 

Capi  tal 

Program 

Summary 

Funding  Category 

Annual 

2-5  Yr. 

Future 

Total 

INTERSTATE 

Projects:  4 

costs 

175100 

4417000 

0 

4592100 

i  terns 

4 

3 

0 

7 

INTERSTATE  RESURFACING  (4R) 

Projects:  13 

costs 

38862 

60270 

0 

99132 

i  terns 

5 

8 

0 

13 

CONSOLIDATED  PRIMARY 

Projects:  24 

cos  ts 

32486 

255170 

1395 

289051 

i  t  ems 

12 

13 

1 

26 

RURAL  SECONDARY 

Projects:  2 

cos  ts 

301 

1100 

0 

1401 

i  terns 

1 

1 

0 

2 

URBAN   SYSTEMS  STATEWIDE 

Projects:  1 

cos  ts 

0 

375 

0 

375 

i  terns 

0 

1 

0 

1 

URBAN  SYSTEMS  CITY  OF  BOSTON 

projects:  10 

costs 

8334 

27700 

0 

36034 

i  terns 

5 

8 

0 

13 

URBAN  SYST  BOSTON  URBANIZ  AREA 

Projects:  47 

costs 

39808 

24759 

4135 

68702 

i  terns 

27 

17 

4 

48 

HWY  BRIDGE   REPLACEMENT  AND  REHAB 

Projects:  85 

costs 

72340 

76645 

5000 

153985 

i  terns 

30 

53 

3 

86 

HAZARD  ELIMINATION 

Projects:  2 

cos  ts 

375 

500 

0 

875 

i  terns 

1 

1 

0 

2 

INTERSTATE  TRANSFER 

Projects:  17 

cos  ts 

27700 

35600 

0 

63300 

i  terns 

6 

11 

0 

17 

UNDETERMINED 

Projects:  10 

costs 

3800 

904 

0 

4704 

i  terns 

4 

4 

2 

10 

All   funding  categories 

Projects:  215 

cos  ts 

399106 

4900023 

10530 

5309659 

i  terns 

95 

120 

10 

225 
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FYS  9   TIP  HIGHWAY  ELEMENT 


Highway  Capital  Program  Summary 


Total  highway  projects:  215 


Cos  ts 


Annual 

2-5  Yr. 

Future 

Total 

PF 

30000 

J  \J  \J  \J  \J 

0 

0 

30000 

ROW 

66035 

3000 

0 

69035 

CON 

303071 

4897023 

10530 

5210624 

Total 

399106 

4900023 

10530 

5309659 

I  terns 

Annual 

2-5  Yr. 

Future 

Total 

PE 

1 

0 

0 

1 

ROW 

8 

1 

0 

9 

CON 

86 

119 

10 

215 

Total 

95 

120 

10 

225 
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4      TRANSPORTATION   PLANNING   AND  THE  DEVELOPMENT  OF   THE  TIP 


4.1      THE  MPO  REGIONAL  TRANSPORTATION-PLANNING  PROCESS 
4.1.1  Structure 

Tne  transportation  planning  process  for  the  Boston  MPO  region  is 
the  responsibility  of   six  agencies: 

o  the  Executive  Office  of  Transportation  and  Construction 

o  the  Massachusetts  Department  of   Public  WorKS 

o  the  Massachusetts  Bay  Transportation  Authority 

o  the  Metropolitan  Area   Planning  Council 

o  the  Advisory  Board  to  the  MBTA 

o  the  Massachusetts   Port  Authority 

Together  they  constitute  the  Metropolitan   Planning  Organization 
(MPO)  for   the  Boston  metropolitan  area.     Tne  Governor  of  Massa- 
chusetts designated  these  agencies  as  the  MPO  and  charged  them 
with  the  conduct  of  the  Boston  metropolitan  area  transportation 
planning  process  in  response  to  Federal  requirements. 

The  various  agencies  constituting  the  MPO  bring  to  the  organiza- 
tion legal   responsibilities  for  transportation  planning,  provi- 
sion of  transportation  services,  or  comprehensive  regional  plan- 
ning.    At  the  same  time,   they  also  represent  state,   regional  or 
local  interests.     As  the  MPO,   these  agencies  oversee  and  direct 
the  urban  transportation  planning  process.     This  process  includes 
developing  and  endorsing  plans  and  programs  required  by  Federal 
regulations.     The  TIP  is  one  of  the  required  products  of  the  pro- 
cess. 

The  Federal  planning  regulations  require,  as  a  condition   to  the 
receipt  of  Federal  funds,    the  existence  of  a  comprehensive,  coop- 
erative, and  continuing  transportation  planning  process,  v>7hich 
results  in  plans  and  programs  consistent  with  the  planning  objec- 
tives of   the  metropolitan  area.     In  their  Memorandum  of  Under- 
standing,  the  six  MPO  members   jointly  agree  that  the  objectives 
of  the  "3C"  process  are  the  following. 

o     The  3C  process  is  comprehensive,   including  the  effective  inte- 
gration of  the  various  stages  and  levels  of  transportation 
planning  and  programming  for  the  entire  Region  and  examining 
all  modes  so  as  to  assure  a  balanced  planning  effort.  There 
is  a  simultaneous  analysis  of  various  related  non- 
transportation  elements,   such  as  land  use,   economics,  and 
population,   to  assure  consistency  within  a  total  planning 
process . 
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o     The  3C  process  is  coopera  ti  \/e ,   requiring  effective  coordina- 
tion among  public  officials  at  all  levels  of  government  and 
inviting  the  wide  participation  of  all  parties,   public  or  pri- 
vate, at  all  stages  of  the  transportation  planning  process.  A 
Icey  objective  of  the  process  is  to  resolve  issues  and  contro- 
versies by  providing  a  forum  for  dispute-airing  and  consensus- 
building.     At  the  same  time,   the  process  is  not  intended  to 
operate,  and  cannot  operate,   to  dilute  the  ultimate  authority 
or  responsibility  of  those  state,   regional,  or  local  public 
officials  who,  pursuant  to  statute  or  under  contract,  review, 
and/or  implement  transportation  plans,  programs,  and  projects. 

o     The  3C  process  is  continuing,   affirming   the  necessity  to  plan 
for  the  short  and  long  range,   emphasizing  the  iterative  char- 
acter of  the  progression  from  systems  planning   to  projecn 
planning,  programming,  and  implementation.     Frequent  updating 
and  re-evaluating  of  data  and  plans  is  necessary. 

4.1.2  Products 

The  TIP  itself  is  a  major  product  of   the  MPO's  transportation 
planning  process.     The  Federal  planning  regulations  require  the 
MPO  to  develop  a  Unified  Planning  Work  Program,  a  Transportation 
Plan,  and  a  Transportation  Improvement  Program.     Page  iv  shows 
the  relationships  of  the  major  elements  required  in  the  process 
and  characterizes  them. 

The  following  sections  briefly  describe  documents   tnat  the  MPO's 
transportation  planning  process  produces.     Two  of   tnese  documents 
are  important  to  the  TIP  because  the  projeccs  in  it  are  both  con- 
sistent with  the  current  Transportation  Plan  for  the  Boston  Re- 
gion,  1983,  and  coordinate  with  the  MBTA's   Program  for  Mass 
Transportation,  1978. 

prospectus 

The  production  of   the   Prospectus  was  formerly  a  requirement  of 
the  Federal   transportation  planning  regulations  but  is  now  op- 
tional.    The  MPO  last  produced  a  Prospectus  in  1980-1981,  and 
many  of  the  details  of  the  process  have  changed.     However,  the 
Prospectus  can  still  provide  the  interested  reader  with  an  intro- 
duction to  the  complex  organizational  structure  of   the  transpor- 
tation planning  process. 

unified  Planning  Work  Program 

The  Unified  Planning  Work  Program   (UPWP)  provides  a  description 
of  specific  planning  elements.     The  UPWP  consists  of  a  descrip- 
tion of  all  urban   transportation  planning  and  transportation- 
related-planning  activities  within  the  Boston  MPO  region  during 
the  next  five  years. 
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Transportation  Plan 


The  Transportation  Plan  is  the  MPO's  statement  of  basic  transpor- 
tation policy  for  both  highway  and  transit  projects.  The  plan  is 
the  first  step  in  the  process  of  assessing  future  need,  selecting 
transportation  projects,  and  stating  intentions  for  future  devel- 
opment. Furthermore,  the  document  provides  a  focal  point  for  the 
discussion  and  clarification  of  tne  policy  tnat  guides  the  trans- 
portation decision-making  process. 

Program  for  Mass  Transportation 

Chapter  161A  of   the  Massachusetts  General  Lav>7S  requires   the  Exe- 
cutive Office  of  Transportation  and  Construction    (EOTC)   to  pre- 
pare a  Program  for  Mass  Transportation    (PMT)   for   the  area  includ- 
ed in  the  Massachusetts  Bay  Transportation  Authority    (MBTA)  dis- 
trict.    The  TIP  has  been  prepared  to  be  fully  consistent  tvith  the 
Program  for  Mass  Transportation,  as  approved  by  the  MBTA  Advisory 
Board  in  December  1978.     When  tne  continuing  transportation  plan- 
ning and  implementation  process  results  in  significant  changes  to 
the  program  elements  included  in  the  PMT,   it  will  oe  revised  in 
accordance  with  state  law,   so  that  tne  document  remains  consis- 
tent . 

4.2      ANNUAL   REVISION  AND  AMENDMENT  OF   THE  TIP 
4.2.1     Annual  Revision 

The  MPO  prepares  the  Transportation  Improv/ement  Program  several 
months  before  the  beginning  of  the  Federal  fiscal  year.     Tne  an- 
nual revision  of  the  document  consists  of  a  review  and  update  of 
all  projects  shown  in  the  TIP  for  the  preceding  fiscal  year.  The 
annual  revision  incorporates  any  amendments  endorsed  during  tne 
course  of  the  fiscal  year  that  are  still  relevant. 

The  annual  revision  incorporates  the  following  changes: 

o     Project  activities  that  were  programmed  in  the  Annual 
Element  and  that  were  funded  are  removed. 

o     Projects  that  have  been  completed  are  removed. 

o     Projects   that  have  been  dropped  are  removed. 

o  Old  projects  are  changed  to  reflect  their  current  status, 
description,  funding,  or  schedule  as  indicated  oy  the  MPO 
member  agency  that  is  responsiole  for  project  implementa- 
tion . 

Any  of   their  activities  that  were  programmed  in  the  old 
TIP  may  be  moved  either  into  or  out  of  tne  Annual  Element 
as  a  result.     The  source  of  a  project's  funding  may 
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change  as  the  agencies  match  current  needs  with  available 
resources.     A  project's  Federal-aid  funding  category  may 
change  to  another  one  for  which  it  is  eligiole,  or  a  pro- 
ject may  be  changed  either  to  or  from  Faderal-aid  fund- 
ing . 

o     New  projects  are  added  as  they  enter  the  development 

phase  as  indicated  by  the  responsible  agency.     In  addi- 
tion, a  project  already  under  development  will  be  added 
to  the  TIP  if  it  is  changed  from  state  or  state  local-aid 
funding  to  Federal  aid.     New  projects  may  also  be  formed 
wnen  old  Federal-aid  projects  are  either  combined  or 
split . 

Tne  Massachusetts  Bay  Transportation  Authority  and  the  Massacnu- 
setts  Department  of   Puolic  Works    (MDPW)  are  the  two  major  reci- 
pients of  Federal   transportation  funds  in  the  Boston  MPO  region. 
Tney  produce  proposed  Transit  and  Highway  Elements  for  the  new 
TIP.     In  addition,   the  Executive  Office  of  Transportation  and 
Construction    (EOTC)   provides  information  on  funding  for   the  Cape 
Ann  Transportation  Authority   (CATA),  which  is  also  included  in 
the  Transit  Element.     Tne  Metropolitan  Area  Planning  Council 
(MAPC)  might  also  provide  information  on  city  or  town  projects  in 
which  the  municipality  is  the  direct  recipient  of  Federal  funds. 
This  could  only  apply  in  the  case  of  municipally  operated  transit 
programs;   the  state  is  the  only  au'thorized  recipient  under  the 
Federal  highway  funding  programs  included  in  the  TIP. 

MAPC  disseminates  the  TIP  to  the  cities  and  towns  and  compiles 
their  comments  for  consideration  in  preparing  the  final   TIP.  In 
order  to  encourage  timely  and  constructive  participation  in  the 
process,  MAPC  offers  presentations  of   the  TIP  to  subregions  and 
assists  municipal  officials  in  interpreting   the  document.  Every 
community  is  solicited  individually  for  comments  so  that  the  pro- 
gram can  oe  fully  informed  with  respect  to  local  perspectives. 

Tne  Joint  Regional  Transportation  Committee    (JRTC),   cities  and 
towns  in  the  MPO  region,  and  the  General   Court  and  its  Joint  Leg- 
islative Committee  on  Transportation  review  and  comment  on  the 
proposed  TIP.     Tne  Sub-Signatory  Committee    (SSC)   of   the  MPO  re- 
views  these  comments  and  determines   the  content  of  a  final  draft 
document.     Tne  final  draft,   upon  JRTC  recommendation,   is  submit- 
ted to  the  MPO  memoer  agencies  for  endorsement.     Tne  endorsed  TIP 
is  then  transmitted  to  the  relevant  Federal  agencies  --  namely 
FHWA,    UMTA,   and  EPA. 

Current  Federal  planning  regulations  require  that  the  MPO  certify 
that  the  planning  process  is  being  carried  on  in  conformance  with 
all  applicable  requirements.  The  MPO  submits  a  statamant  to  this 
effect  when  it  transmits  the  new  TIP  to  FHWA  and  UMTA.  Tne  exis- 
tance  of  an  adequate  transportation  planning  process  is  a  re- 
quirement for  receiving  Federal-aid  funds.     Previous  regulations 
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made  carti f i cation  of  the  process  a  Federal  responsibility.  Alt- 
hough the  current  regulations  have  transferred  this  responsibili- 
ty to  MPO  and  state  officials,   they  have  not  relieved  FHWA  and 
UMTA  of  their  oversight  responsibilities  and  the  necessity  of 
their  making  certain  statutory  findings. 

4.2.2  Amendment 

Federal  regulations  allow  the  MPO  to  modify  the  TIP  at  any  time 
as  long  as  the  process  is  consistent  with  the  requirements  for 
developing  the  TIP.     Tne  following  describes   the  current  amend- 
ment policy,  which  the  MPO  has  followed  since  1987. 

Tne  MPO  will  amend  the  TIP's  Annual   Element   throughout  the  fiscal 
year  to  incorporate  changes  in  project  status,   funding,   or  sche- 
dule.    Similar  changes  that  affect  only  the  2-5  Year   Element  will 
usually  be  deferred  until   the  next  annual   revision.  Amendments 
may  occur  as  needed,  and  follow  a  review  process  similar  to  that 
described  earlier. 

Amendments  to  the  Transit  Element  generally  take  the  form  of  re- 
finement of  estimated  costs  when  actual  costs  become  known  and 
minor  changes  in  the  scheduling  of  programs  or  program  elements 
i.e.   individual  projects. 

An  amendment  to  the  Highway  Element  is  required  when  a  project 
activity  is  moved  into  the  Annual   Element.     Tnis  often  occurs 
when  a  project  that  is  ready  for  implementation  is  cnanged  from 
state  or  state  local-aid  funding  to  Federal-aid  funding  in  order 
to  take  advantage  of  available  Federal-aid  funds.      It  may  also 
occur  whenever  an  unanticipated  project  activity  becomes  ready 
for  implementation.     For  example,  right-of-way  acquisition  or 
construction  may  be  programmed  for  a  project  that  was  not  expect- 
ed to  require  this  funding  during  the  current  fiscal  year.  Addi- 
tions to  the  Annual  Element  are  often  accompanied  by  the  repro- 
gramming  of  other  activities  to  the  2-5  Year  Element.     This  may 
be  required  to  keep  the  Annual  Element  capital  program  consistent 
with  the  funds  that  are  expected  to  be  available. 

The  MPO  has  determined  that  the  responsible  agency  may  make  the 
following  administrative,  project  programming  changes  without  a 
TIP  amendment. 

o     The  Federal-aid  funding  category  of  a  project  may  be 

changed  administratively,  with  the  following  exceptions: 

1.  Either  to  or  from  Interstate  Program  funding. 

2.  To  Urban  Systems  funding.     In  this  case,   the  affected 
municipality  must  concur,   but  a  TIP  amendment  is  not  re- 
qui  red . 
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o     If  a  project  activity  has  been  programmed  in  the  Annual 
Element,  any  earlier  stage  of  project  activity  may  be 
programmed  or  altered  administratively.     Thus,  if  the  TIP 
programs  the  construction  of  a  project  in  the  Annual  Ele- 
ment,  the  agency  responsible  for  its  implementation  may 
also  request  Faderal-aid  funds  for  r igh t-of -\vay  activi- 
ties.    This  is  intended  to  allow  the  agency  to  respond  to 
contingencies,  not  to  avoid  the  normal  TIP  process. 

When  any  of  the  above  administrative  changes  are  made,   the  res- 
ponsible agency  shall  notify  the  member  agencies  of  the  MPO. 
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5      TRANSIT  PROJECT  PROGRAMMING 


5.1  TRANSIT  PRIORITIES 

The  Annual   Element  of   the  Transit  Element  as  endorsed  by  the  MPO 
reflects  the  MPO's  and  the  MBTA's  priority  projects.  Because 
both  the  availability  of   Federal-aid  transit  funding  and  the  rate 
of  advancement  of  some  projects  are  uncertain,   tne  total  cost  of 
projects  programmed  in  the  Annual  Element  at  the  beginning  of  the 
fiscal  year   (October  1)  exceeds  the  funding  expected  to  be  avail- 
able.    As  the  year  progresses,   the  MBTA's  capital  budget  process 
monitors  actual  requests  for  funding  and  available  resources  so 
that  they  are  consistent  by  the  end  of  the  Federal  fiscal  year. 

There  are  several  reasons  for  such  initial  overprogramming . 
First,   it  is  liJcely  that  the  schedule  for  some  transit  projects 
will  slip,   so  that  not  all  projects  programmed  for  a  particular 
year  may  be  ready  for  funding.     Second,   there  are  often  opportu- 
nities at  the  end  of  a  fiscal  year  to  have  additional  projects 
funded  since  UMTA  may  be  able  to  redistribute  funds  originally 
intended  for  projects  in  other  cities  that  have  suffered  unfore- 
seen delays.     Third,  it  is  possible  that  Congress  or  UMTA  will 
program  more  Section  3  funds  for  the  MPO  region  than  are  present- 
ly anticipated. 

5.2  THE  MBTA  CAPITAL   BUDGET  PROCESS 

The  MBTA's  capital  budget  process  undertakes: 

o     Tne  MBTA's  Capital   Program  Section  works  with  the  Con- 
struction Directorate's  Development  Section  to  identify 
an  appropriate  listing  of  projects  for  inclusion  in  the 
annual  element  of  the  T.I. P.     Tnis  list  includes  projects 
in  progress  and  projects  drawn  from  the  multi-year  elements 
of  the  Transportation  Improvement  Program.     Also,  there 
are  projects  drawn  from  the  two-year  program  submitted  to 
the  Legislature  for  the  MBTA  Bond  Program,   which  provides 
the  State's  share  of  the  Federal   Program  and  the  under- 
taking of  projects  with  100  percent  State  funding. 

o     These  project  requests  are  reviewed  by  the  Capital  Pro- 
gram Section  and  meetings  are  held  with  department  heads, 
project  managers  and  relevant  managers  to  review  funding 
r eques  ts . 

o     The  Capital   Budget  Committee,  which  is  comprised  of  the 
General  Manager,   Directors  of  Operations,   Railroad,  Con- 
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struction.   Budget,  Materials,  and  Treasurer-Controller, 
reviews  project  requests  presented  by  the  Capital  Program 
Section . 

o     Meetings  are  held  in  which  deliberations  take  place  to 
decide  what  projects  and  how  much  funding  will  oe  allo- 
cated to  specific  projects.     These  meetings  are  held  at 
least  two  times  a  month  to  review  funding  needs  in  light 
of  available  Federal  and  State  funding. 

o  Based  upon  funding  approval  by  the  Capital  Budget  Commit- 
tee, Federal  grants  are  subsequently  formulated  and  local 
bond  budgets  are  prepared  to  advance  projects. 

o     The  Capital  Budget  process  is  ongoing,   reflecting  the  un- 
predictable nature  of  Federal  funding,   scheduling,  and 
project  bid  amounts. 

o     Funding  decisions  are  based  upon: 

1)  the  need  to  maintain  the  existing  sysnem; 

2)  the  need  to  upgrade  facilities  and  equipment  to  meet 
the  present  and  future  needs  of  the  system; 

3)  the  opportunity  to  expand  where  necessary  the  MBTA 
system  to  accomodate  the  diverse  mass  transit  market  it 
serves . • 


o     The  MBTA  Capital  Program  Section  maintains  a  complete 
listing  of  projects  funded  either  through  Federal  or 
State  sources.     This  information  is  provided  to  support 
future  funding  requests  to  the  Federal  and  State  govern- 
ments on  the  effective  use  of  these  funding  resources. 


5.3      FUNDING  CATEGORIES 


5.3.1     Section  3  Funds 


Section  3  of  the  Urban  Mass  Transportation  Act  creates  a  discre- 
tionary funding  program  available  for  a  variety  of  purposes  com- 
monly referred  to  as  capital  investment  in  public  transportation 
equipment  and  facilities. 

Section  3  authorizes  the  U.   S.   Secretary  of  Transportation  to 
make  grants  or  loans  to  assist  states  and  local  municipalities, 
public  bodies,  and  agencies  in: 

o     the  construction  of  new  fixed  guideway  systems  and  exten- 
sions to  existing  fixed  guideway  systems 

o     the  acquisition,   construction,   reconstruction,  and  im- 
provement of  facilities  and  equipment  for  use  in  mass 
transportation  and  its  coordination  with  highway  and  oth- 
er transportation 
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o     the  introduction  into  public  transportation  service  of 
new  technology  in  the  form  of  innovative  and  improved 
products 

o     transportation  projects  that  are  physically  or  function- 
ally related  to,  and  enhance  the  effectiveness  of,  any 
mass  transportation  project  or  that  create  or  enhance 
coordination  between  public  transportation  and  other 
forms  of  transportation,  and  that  also  enhance  urban  eco- 
nomic development  or  incorporate  private  investment 

o     the  modification  of  equipment  and  fixed  facilities  (other 
than  stations)  affected  by  the  Northeast  Corridor  rail 
project 

The  Act  defines  construction  as  the  supervising,   inspecting,  ac- 
tual building  and  all  expenses  incidental  to  the  acquisition, 
construction,  or  reconstruction  of  facilities  and  equipment  for 
use  in  public  transportation.     Ic  also  includes  the  following  ac- 
tivities in  its  definition: 

o     any  bus  rehabilitation  project  that  extends  the  economic 
life  of  a  bus  five  years  or  more 

o     any  bus  remanuf acturing  project  that  extends  the  economic 
life  of  the  bus  eight  years  or  more 

o     any  project  for  the  overhaul  of  rail  rolling  stock 

(whether  or  not  such  overhaul  increases  the  useful  life 
of  the  rolling  stock) 

The  Surface  Transportation  Assistance  Act    (STAA)  of  1982  added 
bus  rehabilitation  projects  to  the  original  Act's  definition  of 
eligible  activities.     The  Surface  Transportation  and  Uniform  Re- 
location Assistance  Act    (STURAA)  of  1987  added  bus  remanuf act ur- 
ing  and  rail  rolling  stock  overhaul. 

Since  FY  1934,   the  Section  3  capital  grant  program  has  been  fund- 
ed by  the  Mass  Transit  Account  of  the  Highway  Trust  Fund  rather 
than  from  general  revenues  and  annual  appropriations.  Prov/isions 
of   the  Surface  Transportation  Assistance  Act  of  1982  (STAA) 
created  this  source  of  revenue,  which  is  generated  by  the  dedica- 
tion of  one  penny  per  gallon  from  the  Federal  motor  fuel  tax  to 
the  fund.     Section  3  provides  for  Federal  payment  of  up  to  80 
percent  of  the  cost  of  approved  capital  improvement  transit  pro- 
jects . 

The  STURAA  of  1987  established  the  following  allocations  of  the 
funds  available  under  Section  3: 

o     40%  for  rail  modernization 
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o     40%  for  the  construction  of  new  fixed  guidev\^ay  systems 
and  extensions  to  fixed  guideway  systems 

o     10%  for  the  replacement,  rehabilitation,  and  purchase  of 
buses  and  related  equipment  and  the  construction  of 
bus-related  facilities 

o     10%  to  be  used  as  determined  by  the  Secretary  of  Trans- 
portation for  the  above  purposes. 

Section  3  grants  are  awarded  on  the  basis  of  need,  as  determined 
by  the  UMTA  Administrator,   rather  than  through  a  fixed  formula. 
This  is  a  totally  discretionary  program,  and  UMTA  intends  to  con- 
fine its  use  to  major  investments  in  the  transit  infrastructure 
of  urbanized  areas;   that  is,   to  a  range  of  extraordinary,  rather 
than  routine,  needs.     UMTA  expects  grantees  to  use  formula  appor- 
tioned resources  available  under  the  Section  9  and  9B  programs 
(see  below)  for  any  or  all  eligiole  purposes  before  considering 
application  under  Section  3  for  such  purposes. 

5.3.2  Interstate  Transfer  Funds 

Another  major  funding  source  is  the  Interstats  Transfer  provision 
of  the  1973  Highway  Act.     In  accordance  with  the  provisions  of 
this  act,  Massachusetts  withdraw  several   Interstate  highway  seg- 
ments proposed  for  construction  in  Boston,   Cambridge,  and  Somer- 
ville  and  made  the  $600  million  that  would  have  been  spent  for 
these  highways  available  for  transit  construction.     Later  amend- 
ments to  the  Highway  Act,  sponsored  in  part  by  the  Massachusetts 
delegation  to  Congress,  increased  this  amount  to  account  for  in- 
flation.    The  actual  amount  of  transfer  funds  is  increased  per- 
iodically to  account  for  increases  in  construction  costs.  From 
this  program,  all   funds  have  been  committed,  as  of  October  1, 
1981,   to  the  Red  Line  Extension  and  Orange  Line   Relocation  pro- 
jects.    These  funds  are  expected  to  be  drawn  from  the  Interstate 
Transfer  account  and  expended  over  the  next  several  years. 

5.3.3  Section  9  Funds 

The  STAA  of  1982  added  Section  9  to  the  Urban  Mass  Transportation 
Act.     Section  9  provides  for  a  block  grant  program  that  has  su- 
perseded the  Section  5  formula  grant  program.     Beginning  in  FY 
1984,   the  Section  9  program  became  the  principal   source  of  funds 
for  routine  transit  capital  projects,   including  bus  purchases. 
The  Section  9  and  the  Section  18    (see  below)   formula  grant  pro- 
gram for  small  urban  and  rural  areas  are  funded  out  of  annual  ap- 
propriations from  the  general   fund  of  the  U.   S.  Treasury. 

A  primary  eligibility  requirement  for  funding  under  the  Section  9 
program  is  the  designation  of  a  grant  recipient.     Tne  recipient, 
or  recipients,   so  designated  in  each  urbanized  area  must  be  a 
public  body  and  have  the  legal  authority  to  receive  and  dispense 
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Federal  funds.     The  Governor,  responsible  local  officials  and 
public  owned  operators  of  mass  transportation  services  jointly 
designate  a  recipient  or  recipients  to  apply  for,  receive  and 
dispense  funds  in  an  urbanized  area  the  size  of  the  Boston  MPO 
region.     To  the  extent  possible,  a  single  recipient  will  be 
designated  for  each  urbanized  area,  and  any  statewide  or  regional 
agency  or  instrumentality  responsible  under  state  laws  for  fi- 
nancing,  construction,  or  operation  directly,  under  lease,  con- 
tract or  otherwise  of  public  transportation  services  will  be 
named.     In  the  Boston  MPO  region,   the  Massachusetts  Bay  Transpor- 
tation Authority  and  the  Cape  Ann  Transportation  Authority  are 
designated  recipients. 

Section  9  bloclc  grant  funds  are  apportioned  under  formulas  that 
take  into  account  fixed  guideway  and  bus  revenue  vehicle  miles, 
route  miles,  and  passenger  miles,  as  well  as  population  and  popu- 
lation density.     UMTA  computes  the  annual  apportionments  after  the 
Congress  appropriates  the  funds. 

Money  apportioned  under  Section  9  remains  available  for  obliga- 
tion by  the  MPO  region  for  a  period  of  three  years  following  the 
close  of  the  fiscal  year  for  which  the  funds  are  apportioned. 
Any  amounts  remaining  unobligated  at  the  end  of  this  period  re- 
vert to  UMTA  and  are  added  to  the  amount  available  for  apportion- 
ment under  this  section  for  the  succeeding  fiscal  year. 

Eligible  projects  originally  included:     planning,  acquisition, 
construction,  and  improvement  of  facilities,  equipment,  and  capi- 
tal maintenance  items.     The  STURAA  of  1987  made  eligible  the 
leasing  of  certain  facilities  and  equipment  if  it  can  be  demons- 
trated that  leasing  is  more  cost-effective  than  tne  acquisition 
of  such  items.     Also,  its  addition  of  bus  remanuf acturing  and 
rail  rolling  stock  overhaul   to  the  definition  of  construction 
made  these  activities  eligible  as  well.     Capital  maintenance 
items  include  any  equipment,   tires,   tubes,  and  materials  each  of 
which  costs  at  least  one  half  of  one  percent  of   the  current  cost 
of  a  comparable,   new,   replacement  vehicle.     The  STURAA  lowered 
this  threshold  to  its  current  level,   it  had  formerly  been  one 
percent,  and  added  tires  and  tubes  to  the  eligible  capital 
maintenance  items.     For  all  these  eligible  projects,   the  Federal 
share  of  net  project  cost  is  80  percent.     However,  at  its  discre- 
tion, a  recipient  may  provide  additional  matching  funds. 

UMTA  expects  that  most  routine  bus  capital  activities  will  be 
handled  by  the  Section  9  formula  program.     This  includes  replace- 
ment of  old  buses,  routine  expansion  of  bus  service,   normal  bus 
facility  modernization  and/or  construction,   bus  rehabilitation 
and  purchase  of  related  support  equipment,  such  as  computer  hard- 
ware and  software,   radios,  passenger  shelters,  bus  stops  signs, 
and  significant  spare  parts,   such  as  engines,    transmissions,  and 
air  conditioning  units. 
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Rail  modernization  can  also  be  accomplished  under  the  formula  al 
location  of  Section  9.     However,   these  needs  are  known  to  be  sub 
stantial  and  UMTA  anticipates   that  the  Section  3  discretionary 
program  will  supplement  these  activities  in  areas  with  existing 
rail  systems. 

Some  new  fixed  guideway  construction  could  conceivably  be  accom- 
plished under  the  Section  9  program,   but  it  is  unlikely  that  the 
annual  apportionment  would  be  sufficient  to  maintain  a  feasible 
construction  schedule  for  a  major  capital  investment.     UMTA  has 
warned  that,   should  a  recipient  commence  such  activity  with  Sec- 
tion 9  funds,  it  should  not  presume  that  supplemental  Section  3 
funds  would  be  forthcoming.     Neither  should  an  area  anticipate 
that  Section  3  funds  would  be  available  for  routine  bus  projects 
normally  financed  by  Section  9  but  preempted  by  a  new  start  pro- 
ject . 

Although  it  is  a  principal  source  of  transit  capital  funds.  Sec- 
tion 9  is  also  available  for  limited  operating  subsidies,  for 
which  the  Federal  share  of  net  project  cost  is  only  50  percent. 
Section  9  funds  used  for  operating  assistance  may  not  exceed  the 
specified  percentages  of  the  Fiscal  Year  1982  operating  assis- 
tance apportionments  under  Section  5  as  follows: 

o     Eighty  percent  in  an  urbanized  area  of  one  million  or 
more  population 

o     Ninety  percent  in  an  urbanized  area  of  200,000  or  more  - 
but  less  than  one  million  —  population 

o     Ninety-five  percent  in  an  urbanized  area  of  less  than 
200,000  population 

Finally,  while  funds  are  made  available  under  Section  8  of  the 
UMTA  act   to  support  most  comprehensive  planning  activities.  Sec- 
tion 9  funds  can  be  used  either  to  carry  out  transit  operations 
and  maintenance  planning  or  to  supplement  Section  8  funds  pro- 
grammed for  such  purposes.     Also,   where  a  comprehensive  study  of 
special  interest   (e.g.,  alternatives  analyses),  or  of  particular 
ly  high  cost,  demands  that  extra  resources  be  considered  if  the 
planning  project  is  to  be  undertaken  and  kept  on  a  reasonable 
schedule.   Section  9  funds  should  be  used. 

5.3.4     Section  9B  Funds 

The  STURAA  of  1987  added  Section  9B  to  the  Urban  Mass  Transporta 
tion  Act.     This  section  establishes  a  formula  grant  program  that 
is  almost  identical   to  the  Section  9  program.     Section  9B  funds 
can  be  used  for  capital  assistance  for  the  same  types  of  project 
that  are  eligible  for   Section  9  funding.     However,   Section  9B 
funds  may  not  be  used  for  operating  assistance. 

Section  9B  is  funded  by  the  Mass  Transit  Account  of  the  Federal 
Highway  Trust  Fund.     The  STURAA  made  additional   funds  available 


-110- 


from  the  account  to  carry  out  both  the  Section  3  and  the  Section 
9B  programs.     However,   it  also  provided  that  during  any  fiscal 
year  that  obligations  from  the  Mass  Transit  Account  are  limited 
to  amounts  less  than  those  that  the  STURAA  programs,   the  limita- 
tion will  be  applied  first  to  the  additional  Section  3  and  Sec- 
tion 9B  funds.     The  additional   funds  made  available  are  to  be 
shared  equally  between  the  two  programs. 

5.3.5  Section  16(b)(2)  Funds 

Section  16(b)(2)  of  the  Urban  Mass  Transportation  Act  authorizes 
UMTA  to  maKe  capital  grants   to  private,   non-profit  organizations 
to  provide  transportation  services  for  elderly  and  handicapped 
persons,  when  existing  mass  transportation  services  are  unavaila- 
ble,  insufficient,  or  inappropriate.     These  resources  are  distri- 
buted between  states  on  a  formula  basis. 

5.3.6  Section  18  Funds 

Section  13  of  the  Urban  Mass  Transportation  Act  establishes  a 
formula  grant  program  that  provides  assistance  to  public  trans- 
portation projects  in  non-urbanized  areas.     EOTC  is  responsible 
for  producing  and  administering  a  statewide  program  of  projects 
which  fairly  and  equitably  distributes  the  funds  within  the  state 
and  provides  the  maximum  feasible  coordination  with  other  Feder- 
ally-assisted transportation  services.     Section  18  funds  can  be 
used  for  80  percent  of  the  cost  of  a  capital  project  or  for  50 
percent  of  the  net  operating  expense  of  a  project  or  service. 
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6     HIGHWAY  PROJECT  PROGRAMMING 


6.1  HIGHWAY  PRIORITIES 

The  Annual   Elamant  of  the  Highway  Element  as  endorsed  by  the  MPO 
reflects  the  MPO's  and  MDPW's  priority  projects.     Because  the 
rate  of  advancement  of  some  projects  is  uncertain,   the  total  cost 
of  projects  programmed  in  the  Annual   Element  at  the  beginning  of 
the  fiscal  year   (October  1)  exceeds  the  funding  expected  to  be 
available.     As  the  year  progresses,   the  MDPW's  Capital  Expendi- 
ture and  Program  Office  monitors  actual  requests  for  funding  and 
available  resources  so  that  they  are  consistent  by  the  end  of  the 
Federal  fiscal  year. 

The  presence  of  a  particular  project  in  the  Annual   Element  indi- 
cates the  project's  priority,  in  that,  out  of  all  the  projects  in 
the  pipeline,  it  is  among  those  both  expected  to  be  ready  for  im- 
plementation in  the  current  fiscal  year  and  whose  implementation 
is  endorsed  by  the  MPO. 

This  year  a  new  perspective  on  priorities  is  beginning  to  emerge. 
There  is  a  concensus  among  the  transportation  agencies  that  a 
clearer  designation  of  priorities  could  be  established  through  a 
data  based  approach,  with  MAPC  developing  recommendations  to  the 
JRTC  and  the  MDPW. 

The  North  Shore  Transportation  Task  Force  has  taken  the  initia- 
tive in  this  area,   collecting  information  on  problem  locations  as 
well  as  approved  TIP  projects.     This  group  compiled  an  issues  pa- 
per,  surveyed  members  and  others  concerning  the  significance  of 
transportation  problems  in  the  North  Shore,  and  then  studied  the 
findings  together  until  a  concensus  was  reached  on  a  ranked  list 
of  projects.     The  North  Shore  Transportation  Task  Force  will,  of 
course,  review  the  draft  TIP  as  it  compares  with  their  recommen- 
dations . 

In  the  coming  year,  other  subregions  will  be  testing  the  North 
Shore  model  for  prioritizing  projects.     Given  that  MDPW  and  MAPC 
have  offered  full  support  to  these  efforts,   it  is  likely  that 
these  other  subregions  may  also  have  coordinated  input  for  next 
year's  TIP.     If  and  when  most  or  all  of  tne  region  has  designated 
subregional  priorities,  MAPC  would  expect  to  synthesize  these  su- 
bregional  efforts  to  derive  regionwide  priorities. 

6.2  HOW  PROPOSED   IMPROVEMENTS   BECOME  PROJECTS 

The  MPO's  Transportation  Programs:      A  Guide  for  Community  Offi- 
cials in  the  Metropolitan  Boston  Region,  which  the  MAPC  devel- 
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oped,  describes  in  detail  how  a  proposed  highway  improvement  can 
become  eligible  for  state  or  Federal-aid  funds.     The  following 
two  paragraphs  draw  upon  that  description  to  explain  how  a  pro- 
posed iinprovemen t  becomes  a  part  of  the  TIP.     Other  parts  of  this 
section  briefly  describe  the  project  development  process,  which 
influences  the  programming  of  a  project's  activities  in  the  TIP. 

Transportation  Programs  points  out  that  the  funding  process  typi- 
cally begins  with  a  community's  perception  of  a  highway  transpor- 
tation problem  and  an  initial  investigation  by  the  local  MDPW 
district  office.     The  community  and  the  MDPW  often  decide  after 
review  and  analysis  that  some  transportation  problems  can  be 
solved  entirely  through  state-aid  reimbursement  funds  or  special- 
ized state  programs. 

Other  highway  problems  may  require  either  100%  state  funding  or 
Federal-aid  funding  for  their  solution.     The  MDPW's  Project  Re- 
view Committee    (PRC)  must  review  the  proposed  improvement  and 
formally  approve  it  to  establish  its  eligibility  for  these  types 
of  funding.     Transportation  Programs  states,    "The  proposal  has  no 
official  status  until  the  PRC  approves  it,  and  approval  does  not 
guarantee  funding  for  construction."     The  MDPW  will  consider  and 
act  upon  requests  to  initiate  state-funded  projects  at  any  time. 
Although  it  will  accept  similar  requests  for  proposed  Federal-aid 
projects,   it  will  usually  not  be  able  to  act  upon  them  until  the 
beginning  of  its  next  Federal-aid  funding  cycle. 

Since  these  funds  and  its  own  resources  are  limited,   the  MDPW  es- 
tablishes a  5-year  program  of  Federal-aid  capital  improvement 
projects.     Each  year  it  reviews  all  of  the  projects  it  has  ap- 
proved for  development  and  updates  its  Federal-aid  capital  pro- 
gram.    It  removes  completed  projects,  dropped  projects,  and  pro- 
jects  that  it  has  switched  to  non-Federal  aid.     It  updates  pro- 
ject cost  estimates,  and  assesses  how  much  Federal-aid  is  expect- 
ed to  be  available  over  the  next  5  years. 

It  then  reviews  pending  requests  to  initiate  new  projects  with 
Federal-aid  funding.     The  MDPW  will  approve  requests  that  it  con- 
cludes are  worthwhile,   but   the  number  it  can  approve  is  limited 
by  the  amount  of  funding  expected  to  be  available.     The  MDPW  in- 
tends to  keep  its  5-year  Federal-aid  program  consistent  with 
available  resources.     Municipalities  are  perfectly  free  to  resub- 
mit any  proposed  project  request  that  is  denied,   regardless  of 
tne  reason  for  the  MDPW's  denial.     The  MAPC  is  devising  a  method 
for  recommending  highway  priorities,   through  tne  JRTC,   to  the 
MDPW.     The  MDPW  will   consider  these  priorities  when  estaolishing 
future  5-year  capital  programs. 

Although  approval  does  not  constitute  an  MDPW  commitment  to  con- 
struct the  proposed  improvement,  it  does  express  support  for  the 
goals  of  the  proposal.  Approval  means  that  the  MDPW  will  devote 
resources  to  developing  the  proposal  into  a  final  engineering  de- 
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sign  that  attempts  to  satisfy  multiple,  often  conflicting  re- 
quirements, and  that  is  agreeable  to  all  of  the  parties  involved, 
in  practice,  approval  also  means  that  the  MDPW  will  make  every 
effort  to  secure  construction  funding  if  project  development  is 
successf  ul . 

6.3      HOW  THE  TIP  PROGRAMS  PROJECTS 

The  TIP  includes  neither  unapproved  proposals  nor  approved  pro- 
jects that  will  be  funded  through  state-aid  reimbursement,  spe- 
cialized state  programs  or  100%  state  funding.     It  includes  only 
those  proposed  highway  improvement  projects   that  the  MDPW  has  ap- 
proved for  development  as  Federally-funded  projects.     Lack  of 
this  approval  makes  the  proposed  improvement  inappropriate  for 
the  TIP  since  Federal  legislation  defines  it  as  consisting  of 
projects  that  are  recommended  for  Federal-aid  funding  over  the 
period  of  the  document.     And,  as  the  description  of  the  develop- 
ment of  the  TIP  has  stated,   the  state,   specifically  the  MDPW,  is 
the  only  authorized  recipient  of  the  Federal  highway  funds  that 
are  available  through  the  programs  included  in  the  TIP. 

Tne  document  programs  in  the  Future  category  the  construction  of 
any  approved  project  that  is  not  in  the  current  MDPW  5-year  capi- 
tal program.     Such  projects  could  not  require  Federal-aid  funds 
during  the  period  of  the  TIP. 

The  TIP  programs  the  construction  activities  of  projects  that  are 
in  the  MDPW  program  in  either  its  2-5  Year  Element  or  Annual  Ele- 
ment, as  appropriate.     These  projects'   construction  items  are 
programmed  according  to  the  following  guidelines. 

A  highway  project  is  programmed  for  construction  in  the  Annual 
Element  based  on: 

o     Percent  of  design  work  complete  by  the  beginning  of  the 
fiscal  year 

o     Estimated  date  that  the  project  will  be  advertised  for 
construction  bids 

o     An  assessment  of  money  available  and  need  for  the  pro- 
posed improvement 

A  project  must  have  received  Federal   Highway  Administration  ap- 
proval of  its  75-percent  design  plans  and  have  an  estimated  ad- 
vertising date  within  the  current  Federal  fiscal  year  before  it 
may  be  considered  for  inclusion  in  the  Annual   Element.  Projects 
that  do  not  meet  these  two  requirements  are  automatically  placed 
in  the  2-5  Year  Element.     Projects  that  do  meet  these  require- 
ments may  also  be  placed  in  the  2-5  Year  Element  as  a  result  of 
Federal-aid  funding  limitations,   or  other  problems  that  are  cur- 
rently delaying  the  implementation  of  the  project. 
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This  method  of  programming  attempts  to  present  a  more  realistic 
picture  of  construction  activity  and  the  expenditure  of  Federal 
construction  funds  likely  to  occur  in  the  current  fiscal  year. 
Projects  at  less  than  75-percent  design  generally  are  not  able  to 
advance  to  construction  within  a  calendar  year.     However,  if  a 
project  does  achieve  75-percent  design  during  the  course  of  the 
fiscal  year,   it  may  be  added  to  the  Annual   Element  by  amendment, 
provided  that  sufficient  funding  is  available. 

There  are  two  exceptions  to  the  above  programming  guideline.  One 
is  a  project  that  can  advance  quicKly  through  design  and  approval 
and  be  ready  for  advertising  during  the  fiscal  year.  Examples 
are  traffic  signal  upgrade  projects  or  resurfacing  projects  — 
even  major  ones.     The  other  exception  is  a  high-priority  project 
whose  implementation  is  desired  during  the  current  fiscal  year. 
Assignment  to  the  Annual   Element,   in  this  case,  assumes  a  commit- 
ment of  sufficient  resources  to  complete  preliminary  engineering 
and  anticipates  all  necessary  Federal,   state,  and  local  appro- 
vals . 

Federal-aid  funds  may  also  support  project  activities  besides 
construction.     The  TIP  programs  preliminary  engineering  and 
right-of-way  items  of  projects  that  are  in  the  MDPW  program  in 
either  its  2-5  Year  Element  or  Annual  Element,  as  appropriate. 
The  FHWA  and  MDPW  refer  to  activities  conducted  during  the  devel- 
opment and  design  phases  as  preliminary  engineering.  Examples 
are  environmental  analysis,  location  reports,  and  basic  and  final 
design.     The  implementation  phase  often  requires  right-of-way  ac- 
tivity.    This  can  include  survey,  appraisal,  and  relocation  as- 
sistance, as  well  as  the  actual  purchase  of  land  for  transporta- 
tion facilities. 

6.4      FUNDING  PROGRAMMING  GUIDELINES 

Federal   regulations  require  that  the  TIP's  Annual   Element  be  rea- 
sonably consistent  with  the  amount  of   Federal  funds  expected  to 
be  available  to  the  area  during  the  current  Federal  fiscal-year. 
However,   the  rate  that  projects  advance  through  development  is 
not  always  certain.     Some  projects  may  become  ready  for  implemen- 
tation sooner  than  expected.     Others  may  be  delayed  by  unexpected 
problems.     If   the  Annual   Element  of  the  TIP  programmed  only  as 
many  projects,  and  Federal-aid  dollars,  as  could  be  funded  with 
expected  resources,  an  amendment  would  be  required  whenever  a 
project  that  was  not  expected  to  require  funding  became  ready. 

The  regional   FHWA  office  recognizes  the  uncertainties  in  the  pro- 
ject development  phase  and  the  difficulties  that  they  present  to 
the  MPO.      It  therefore  allows  the  MPO  to  program  more  projects  in 
the  tip's  Annual   Element  than  can  actually  be  funded  with  the 
Federal  aid  expected  to  be  available.     This  allows   the  MPO  and 
the  MDPW  to  respond  quickly  and  easily  to  the  changing  fortunes 
of  projects  in  development.     Ic  provides   the  opportunity  to  re- 
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quest  Federal-aid  funds  for  any  one  of  a  number  of  projects  that 
may  become  ready  to  use  them. 

The  FHWA  has  established  the  following  funding  programming  guide- 
lines for  the  TIP.     In  funding  categories  that  are  apportioned 
solely  to  the  Boston  metropolitan  area,  e.g.   the  Urban  Systems 
program,   the  total  estimated  cost  of  the  TIP's  Annual  Element  may 
be  up  to  200%  of   the  total  of  Federal  and  state  funds  expected  to 
be  available.     In  funding  categories  that  are  apportioned  to  the 
state  as  a  whole,  e.g.   the  Interstate  program,   the  total  estimat- 
ed cost  of  the  tip's  Annual  Element  may  be  up  to  80%  of  the  total 
of  Federal  and  state  funds  expected  to  be  available. 

During  the  production  of  the  TIP,  agency  staff  determine  a  target 
figure  for  the  total  cost  of  each  funding  category's  Annual  Ele- 
ment.    For  each  Federal-aid  funding  category,   the  MDPW's  Capital 
Expenditure  and  Program  Office  provides  both  the  amount  of  unused 
Federal  funds  still  available  and  the  current  fiscal  year's  ex- 
pected apportionments  of  Federal-aid  funds.     The  sum  of  the  two 
is  the  amount  of   Federal  funding  expected   to  be  available  to  the 
area  within  each  funding  category.     Next,   this  figure  is  in- 
creased by  the  state  share  appropriate  to  the  particular  funding 
category  to  determine  the  total  funding  availaole.     For  example, 
the  Federal-aid  Urban  Systems  program  will  pay  for  75%  of  total 
project  costs,  state  funds  pay  for  the  remaining  25%.     Tne  Feder- 
al-aid Interstate  funding  program  will  pay  for  90%  of  total  pro- 
ject costs,  state  funds  pay  for  the  remaining  10%. 

The  total  of  all  Federal  and  state  funds  represents  the  actual 
amount  that  is  expected  to  be  available  to  fund  projects.  The 
target  size  of  the  Annual   Element  in  each  funding  category  is 
this  figure  multiplied  by  the  appropriate   "over-programming"  fac- 
tor.    Thus,   the  Annual   Element  in  the  Urban  Systems  category  may 
program  up  to  200%  of  the  total  funds  that  the  MPO  region  expects 
to  be  available.     The  Annual   Element  in  the  Interstate  category 
may  program  up  to  80%  of  the  total  funds  that  the  state  expects 
to  be  available.     The  FHWA  expects  the  MDPW  to  resolve  the 
"over-programming"  in  each  Federal-aid  category  when  it  prepares 
the  state   "105  program"  of  capital  improvement  projects  and  sub- 
mits it  to  the  FHWA 

6.5     FUNDING  CATEGORIES 

6.5.1  Interstate 

Projects  funded  in  this  category  involve  new  construction  on  the 
Interstate  System  of  principal  arterial  routes  in  uroan  and  rural 
areas  relevant  to  long  distance  and  interstate  travel.     Tne  Fed- 
eral share  of  the  costs  is  90  percent,  and  the  state  share  is  10 
percent . 
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6.5.2  Interstata  Resurfacing,   Restoration,   Rehabilitation  and 
Reconsruction  ("4R") 

This  category  funds  projects  in  urban  and  rural  areas  for  the  re- 
pair of  existing  Interstate  Systems  roadways  and  bridges.  Tne 
Federal  share  of  costs  is  90  percent,  and  the  state  share  is  10 
percent . 

6.5.3  Consolidated  Primary 

This  category  funds  projects  in  urban  and  rural  areas  for  new 
construction  or  reconstruction  of  connected  main  roads  on  the 
Federal   Aid  Primary  System  that  are  relevant  to  statewide,  re- 
gional and  interstate  travel.     The  Federal  share  of  costs  is  75 
percent,  and  tne  state  share  is  25  percent. 

6.5.4  Urban  Systems,  Earmariced 

This  category  funds  projects  within  the  Federal  Aid  Urban  Area 
Boundary,   which  consists  of  the  U.   S.   designated  Boston  urbanized 
area  and  adjacent  areas  agreed  to  by  MDPW  and  local  municipali- 
ties.    FHWA  allocates  funds  to  the  entire  area  including  Boston, 
according  to  formula.     In  addition,  MDPW  itself  creates  another 
earmarked  funding  category.   City  of  Boston  projects  only,  and  as- 
signs 24  percent  of  the  Urbanized  Area  funds  to  it.     Eligible  fa- 
cilities include  high  traffic  volume  arterial  and  collector 
streets.     Funds  may  also  be  used  for  non-highway  transportation 
improvements  such  as  bus  loading- areas  and  facilities  as  well  as 
preferential  bus  lanes.     The  Federal  share  of  costs  is  75  per- 
cent.    The  municipality  is  most  often  asked  to  pay  the  entire 
cost  of  preliminary  engineering  with  its  own  funds.     This  demons- 
trates the  municipality's  commitment,   insures   that  the  design  of 
the  improvement  reflects   the  wishes  of   the  municipality  and  pre- 
serves Federal-aid  funds  for  right-of-way  and  construction  costs. 

6.5.5  Urban  Systems,  Statewide 

This  category  can  also  fund  projects  within  the  Federal  Aid  Urban 
Area  Boundary.     Unlike  the  Earmarked  program,   the  Boston  Uroan 
Area  competes  with  the  other  urban  areas  within  the  State  for 
these  funds.     The  eligible  facilities  and  the  funding  split  are 
the  same  as  for  Urban  Systems,   Earmarked  projects,   or  75  percent 
Federal,   25  percent  state,  and  the  municipality  most  often  pays 
for  preliminary  engineering. 

6.5.6  Rural  Secondary 

This  category  funds  projects  in  rural  areas  on  the  major  collec- 
tor routes  that  provide  access  to  and  from  Primary  roads  or  cen- 
ters of  population.     The  Federal   share  of  costs  is  75  percent, 
and  the  state  share  is  25  percent. 

6.5.7  Highway  Bridge  Replacement/Rehabilitation 

Tnis  category  funds  projects  in  urban  or  rural  areas  for  the  re- 
lacement  or  repair  of  bridges,   based  upon  structural  adequacy 
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and  safety,  servi cabi li ty  and  functions,  public  use  and  aga. 
Federal  share  of  costs  is  80  percent,  and  state  share  is  20  per- 
cent . 

The  Federal  government  divides  this  funding  category  into  either 
Off -Systems  or  On-Systems,  depending  upon  the  roadway's  eligibil- 
ity for  Federal  Aid.     A  further  subdivision  of  the  category  is 
for  optional  funds,  which  can  be  applied  to  either  Off-  or  On- 
Systems  bridges  at  the  discretion  of  the  MDPW. 

6.5.8     Rail-Highway  Crossings 

This  category  funds  projects  in  urban  and  rural  areas  at  loca- 
tions on  the  Federal  Aid  System  that  have  high  accident  histories 
or  the  potential  for  hazard.     Such  projects  could  include  signal- 
ization,  signing,  or  the  removal  of  roadside  obstacles.  Federal 
share  is  90  percent  of  costs,  and  state  share  is  10  percent. 
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7     CONSISTENCY  WITH  OTHER  FEDERAL  REGULATIONS 


7.1  FINANCIAL   CAPACITY  ANALYSIS 

The  MBTA  has  submitted  to  UMTA,   Technical   Report:  Financial 
Feasibility   (Report  Number  11,  April,  1983)  as  part  of  the  Alter- 
natives Analysis/Draft  Environmental   Impact  Statement  (AA/DEIS) 
for  the  Old  Colony  Railroad  Rehaoili tation  Project.     A  financial 
feasibility  technical  report  was  also  submitted  at  an  earlier 
date  for  the  Replacement/Transit  Improvement  Study  AA/DEIS. 

These  technical  reports  include  a  Capital  Program  Project 
Summary,  which  is  organized  into  the  follo'wing  project  catego- 
ries:    Upgrade,   Remedial,   Periodic  and  Growth.     The  FY  89  Trans- 
portation Improvement  Program  is  organized  into  similar  project 
categories;   Efficiency,   Renovation,   Replacement  and  New  Service. 

The  assessment  of  the  MBTA's  financial  capacity  to  implement  the 
capital  program,  addressed  in  these  reports,   is  consistent  with 
the  requirements  of  UMTA  Circular  7008.1.  .  All  of  the  projects 
included  in  the  Transportation  Improvement  Program  have  been  as- 
sessed as  part  of  the  financial  feasibility  technical  reports. 

7.2  PRIVATE   ENTERPRISE  PARTICIPATION  IN   PUBLIC  TRANSPORTATION 

There  has  been  a  long  and  continuing  history  of  private  sector 
operation  of  transit  service  in  Massachusetts.     Now,   in  compli- 
ance with  Sections  3(e),  8(c),  8(e)  and  9(f)  of  the  Urban  Mass 
Transportation  Act  of  1964,  as  amended,   the  Metropolitan  Planning 
Organization  for  the  Boston  region  is  implementing  a  formal  and 
comprehensive  private  sector  participation  policy  to  promote  a 
greater  competitive  environment  and  to  increase  opportunities  for 
the  private  sector  in  providing  mass  transportation  service  and 
operations.     This  policy  applies  to  all  projects   that  receive 
UMTA  assistance. 

7.2.1     Services  Performed  by  the  Private  Sector 

At  the  present  time  there  are  more  than  700  private  contracts 
between  public  transportation  agencies  and  private  enterprises 
for  the  construction,  maintenance  and  operation  of  MBTA  service. 
As  of  March  1987,   30  contracts  were  for  direct  services,   211  con- 
tracts were  for  service  support.     Tne  following  briefly  describes 
the  types  of  private  enterprise  involvement  currently  entailed  in 
each  of  the  main  areas  of  service  provision. 
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Transportation 
o  Bus 

In  an  effort  to  promote  private  participation,   the  Exper- 
imental  private  Carriers   Service  was  initiated  in  FY1988. 
initially  developed  to  encourage  transit  from  points  out- 
side the  MBTA  service  district,   the  program  encouraged 
private  carriers  to  propose  their  own  routes  based  on 
estimated  demand.     This  program  was  continued  in  FY1989. 

The  MBTA  received  34  proposals  in  FY1988,  which  ranged 
from  the  provision  of  local  services  to  the  Route  128 
industrial  parks  to  new  express  services  from  Fall  River, 
Sturbridge,   Woods   Hoi  a,   Plymouth  and  New  Bedford  to 
Boston  and/or  transit  stations  that  feed  into  the  down- 
town.    Through  this  program,   the  MBTA  eventually  con- 
tracted with  12  carriers  to  provide  a  total  of  19 
different  services.     In  FY1989,   17  of  these  services  will 
continue  to  be  funded.     Additionally,   the  Authority  is 
currently  reviewing  11  new  proposals  for  funding. 

A  second  initiative,   the  Suburban  Transportation  Program, 
is  also  a  private-carrier  effort.     The  MBTA  contracts 
these  services  out  to  the  cities  and  towns  that  in 
turn  usually  sub-contract  the  service  to  the  private  car- 
riers.    The  new  services  contracts  are  directly  the  re- 
sult of  competitive  bidding. 

A  third  initiative  is  the  Local  Private  Carrier  program 
through  which  the  Authority  subsidizes  6  separate  local 
services  operated  by  private  carriers.     Four  of  these 
services  have  been  competitively  bid  in  the  past  year. 
All  services  are  now  scheduled  to  be  bid  on  a  regular  3 
year  basi s . 

Although  not  directly  covered  by  the  TIP,   the  Intercity 
Bus  Capital  Assistance  Program   (IBCAP)   of   the  Executive 
Office  of  Transportation  and  Construction    (EOTC)   has  used 
$5  million  in  bond  funds  to  purchase  28  intercity  motor- 
coaches  for  use  on  commuter  transit  routes  operated  by 
private  bus  operators.     The  vehicles  were  leased  at  well 
below  commercial  lease  rates  and  are  servicing  commuters 
without  a  direct  operating  subsidy. 

Of  particular  note  is  the  fact  that  some  of  the  buses  are 
wheelchair  accessible,   the  first  time  in  the  country  that 
intercity  motorcoaches  have  been  equipped  with  lifts. 
Also,   through   EOTC  and  the  MBTA,  marketing  efforts  have 
been  developed  to  support  the  private  carriers. 
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o     Commuter  Boat 

A  new  transportation  network  is  being  developed  in  Boston 
Harbor,  and  the  services  it  provides  are  the  result  of 
publicly-bid  private  enterprise  services.     Currently,  two 
operators  are  providing  service  from  Hingham  to  Boston. 
A  new  commuter  boat  terminal  has  been  constructed  with 
private  funding  as  part  of   the  Rowes '   Wharf  project  in 
Downtown  Boston.     New  routes  are  being  examined  and  will 
be  proposed  for  operation  by  the  private  sector. 

o     Commuter  Rail 

For  many  years,  a  private  railroad  company  has  been  under 
contract  to  operate  the  extensive  network  of  the  MBTA 
Commuter  Rail  services,  a  contract  worth  in  excess  of  $70 
million  in  the  past  fiscal  year  alone. 

o  Paratransit 

Private  contract  operators  provide  all  of  the  MBTA ' s  par- 
atransit services  at  a  substantial  savings  over  public 
agency  provision.     The  current  contract  value  is  for  an 
annual  value  of  $3.8  million  for  specialized  services  to 
individuals  with  transportation  handicaps. 

Cleani  ng 

Since  the  passage  of  the   'management  rights'   legislation,  private 
contractors  now  clean  MBTA  stations,   buses,   offices,   subways  and 
rail  cars. 

Planni  ng 

As  new  or  substantially  revised  routes  are  added  to  the  system, 
private  operation  of  each  route  is  solicited  and  contract  options 
are  analyzed. 

Cons  truction 

Nearly  all  construction  work  done  in  the  MBTA  system  is  done  with 
the  use  of  private  contractors,  over  462  in  the  past  year,  with 
contracts  totaling  over  $  1.7  billion  and  with  related  grants  of 
$275  million  for  environmental  analysis  and  minority  business 
grants . 

7.2.2     Involvement  of  the  Private  Sector  in  Transportation  Pro- 
ject Development 

To  facilitate  private  sector  involvement,  all  private  operators 
have  been  invited  to  participate  actively  in  the  Joint  Regional 
Transportation  Committee   (JRTC),  an  advisory  group  of  public  and 
private  representatives,   responsible  for  advising  the  transporta- 
tion agencies  in  the  MPO  region.     All  private  operators  who  have 
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expressed  interest  in  any  aspect  of  the  MPO's  regional  transpor- 
tation-planning process  were  placed  on  the  JRTC  mailing  list  and 
receive  detailed  early  planning  information  each  month.     A  number 
of  the  private  operators  have  begun  to  attend  JRTC  meetings. 
Through  JRTC  involvement,  private  operators  become  a  part  of  the 
public  forum  for  transportation  issues  and  procedural  questions 
and  receive  all  Federally-required  transportation  planning  docu- 
ments. 

Furthermore,   continued  participation  in  the  JRTC  will  be  encour- 
aged for  all  private  operators.     A  comprehensive  mailing  list  of 
all  private  sector  operators  has  been  compiled  and  mailings  of 
regional  importance  are  sent  to  all  transit  operators.  Annually, 
letters  will  be  sent  to  all  private  operators  to  explain  the  role 
of  JRTC,   to  re-invite  them  to  participate  and  to  offer  them  an 
opportunity  to  present  their  points  of  view  at  these  monthly 
public  meetings.     In  addition,  periodic  visits  will  be  made  to 
the  private  operator's  organizations  to  explain  the  MPO  process 
of  transportation  planning  and  to  encourage  their  involvement  in 
service  provision. 

7.2.3  Description  of  the  Impediments  to  Holding  Service  Out  for 
Competi  tion 

No  state  laws  prevent  the  provision  of  transit  services  by  pri- 
vate sector  operators.     In  fact,   there  are  a  great  many  services 
that  currently  are  operated  by  the  private  sector.     Tne  impedi- 
ments to  privatization  tend  to  be  based  on  the  practicality  of 
running  services  that  need  a  high  degree  of  coordination.  Ser- 
vices that  are  localized  and  within  the  core  tend  not  to  be 
thought  of  as  candidates  for  private  services  because  they  re- 
quire coordination  and  are  usually  feeder  services  to  the  rapid 
transit  and  light  rail  services. 

7.2.4  Evaluation  of  Private  Sector  Proposals 

The  MBTA  has  developed  a  detailed  set  of  criteria  for  the  evalua- 
tion of  proposals  for  service.     These  are  based  primarily  on  an 
evaluation  of  whether  the  service  is  deemed  to  be  needed  and 
whether  the  service  competes  with  an  existing  MBTA  service.  The 
MBTA  then  compares  the  cost  of   the  proposed  service  with  the  cost 
of  MBTA  service  of  a  similar  nature.     For  many  of  the  services,  a 
competitive  bid  process  is  then  followed. 

7.2.5  Description  of   Private  Sector  Complaints 

In  the  past  year,    there  have  been  no  formalized  complaints  to  the 
MBTA  or  to  the  MPO  filed  by  any  private  business,  regarding 
privatization  or  the  process  by  which  service  provision  is  decid- 
ed.    The  MPO  has  complaint  procedures  in  place  to  provide  a  fair 
means  for  resolving  disputes  over  service  decisions,   should  they 
arise  in  the  future. 
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7.3     SECTION  504 


Section  504  of  the  Rehabilitation  Act  of  1973  provides  that  "No 
otherwise  qualified  handicapped  individual   .    .    .   shall,   solely  by 
reason  of  his  handicap,  be  excluded  from  the  participation  in,  be 
denied  the  benefits  of,  or  be  subjected  to  discrimination  under 
any  program  or  activity  receiving  Federal  financial  assistance." 

in  carrying  out  the  requirements  of  Section  504,   the  U.   S.  De- 
partment of  Transportation  originally  ruled  that  mass  transit 
systems  that  receive  Federal  capital  or  operating  assistance  must 
become  fully  accessible  to  handicapped  persons.     However,   a  Fed- 
eral court  decision  held  that  Section  504  did  not  authorize  this 
requi  remen t . 

On  May  23,   1986,   the  U.   S.    Department  of  Transportation  issued  a 
final  rule  that  requires  that  recipients  of  financial  assistance 
for  urban  mass  transportation  establish  programs  to  provide  tran- 
sit services  to  handicapped  persons.     The  service  must  meet  cer- 
tain service  criteria,  which  the  rule  defines.     Recipients  may 
fulfill  their  obligations  by  choosing  either  a  special  service  or 
an  accessible  bus  system,  or  a  system  that  mixes  both  elements. 
The  final  rule  does  not  require  that  rail  rapid  transit  services 
in  urban  areas  be  made  accessible.     However,   the  □.   S.   DOT  has 
also  published  proposed  requirements  for  service  to  handicapped 
persons  on  commuter  rail  systems.     The  U.S.   DOT  has  not  decided 
what,   if  any,   commuter  rail  requirements  it  should  promulgate. 
It  has  proposed  for  comment  various  alternative  provisions  on  im- 
portant commuter  rail  issues. 

There  is  no  formal  requirement  that  the  TIP  demonstrate  or  certi- 
fy its  consistency  with  Section  504.      However,   the  production  of 
the  TIP  is  a  part  of  the  urban  transportation  planning  process, 
and  Federal  regulations  require  that  this  process  contain  special 
efforts  to  plan  public  mass  transportation  facilities  and  servic- 
es that  can  effectively  be  utilized  by  elderly  and  handicapped 
persons . 

The  Transit  Element  of  this  document  contains  descriptions  of  the 
16(D)(2)  Program  and  the  Handicapped  Accessibility  Program.  Both 
of  these  make  public  transportation  services  available  to  patrons 
with  special  needs. 

7.4      TRANSPORTATION   ELEMENT  OF  THE  STATE  IMPLEMENTATION  PLAN 

The  1977  Amendments  to  the  Clean  Air  Act  require  state  and  local 
governments  to  prepare  plans  for  achieving  compliance  with  the 
national  air  quality  standards  established  by  the  Clean  Air  Act. 
As  set  forth  in  the  State  Implementation  Plan   (SIP),  the 
Metropolitan  Planning  Organization    (MPO) ,   in  conjunction  with  the 
Department  of  Environmental  Quality  Engineering,   is  required  to 
make  an  annual  determination  that  the  MPO's  transportation  plans 
and  projects  are  consistent  with  the  SIP. 
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Ttie  TIP  Annual   Element  Highway  projects  are  examined  to  determine 
which  projects  significantly  affect  highway  capacity  or  operating 
speeds.     Those  that  do  are  further  analyzed  and  their  air  quality 
impact — whether  good  or  bad — is  estimated.     The  MPO  region  is 
consistent  with  the  TE/SIP  as  long  as  the  sum  of  these  impacts 
shows  an  overall  reduction  in  pollutants  emitted.     The  provisions 
of   the  1977  Clean  Air  Act  amendments  extended  through  Federal 
fiscal  year  1987.     It  is  uncertain  now  what  future  requirements, 
if  any,   the  Federal  and  state  governments  will  establish. 
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8  APPENDIX 


8.1      ABBREVIATIONS  AND  ACRONYMS   USED  IN  THE  TIP 


AC  Alternating  current,   the  kind  of  electric  power  used 

in  most  domestic  applications. 

ATP  Areawide  TOPICS  Plan,   intersection  and  local  street 

improvements  recommended  by  the  Traffic  Operations 
Program  to  Increase  Capacity  and  Safety  of   the  early 
1970 's. 

B&M  Boston  and  Maine  Railroad,  operates  commucer  rail 

service  under  contract  to  the  MBTA. 

BTPR  Boston  Transportation  Planning  Review,  a  study  con- 

ducted over  the  period  1970-1972. 

CPS  Corridor  Planning  Study  identification  and  evaluation 

of  alternative  transportation  improvements  to  meet 
previously  identified  needs. 

CRIP  Commuter  Rail   Improvement  Program,   a  major  upgrading 

project  included  in  this  document. 

CTPS  Central  Transportation  Planning  Staff,   the  interagency 

staff  responsible  for  a  large  part  of  the  technical 
transportation  planning  work  in  the  Boston  Region. 

DC  Direct  current,   the  kind  of  electric  power  used  by  a 

subway  car,  streetcar,  or  trackless  trolley. 

DPW  Department  of  Public  WorKS ,   usually  referring  to  the 

Massachusetts  Department  of   Public  Works.      (See  MDPW) . 

E&H  Elderly  and  Handicapped 

EIS  Environmental   Impact  Statement  or  Study 

el  elevated,   usually  referring  to  an  elevated  transit 

structure 

EOTC  Executive  Office  of  Transportation  and  Construction. 

The  state  cabinet-level  agency  responsible  for  trans- 
portation . 

FHWA  Federal  Highway  Administration,   the  agency  responsible 

for  administering  the  federal  highway  grant  programs. 
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FY89   TIP  APPENDIX 
Abbreviations  and  Acronyms  Used  in  the  TIP 


FY  Fiscal  year.     The  federal  fiscal  year  runs  from 

October  1  to  September  30,   the  state  fiscal  year  from 
July  1  to  June  30,  and  the  MBTA  fiscal  year  coincides 
with  the  calendar  year.     Fiscal  year  number  refers  to 
calendar  year  in  which  fiscal  year  ends .     For  example, 
federal  fiscal  year  1977,  or  FY77,   ends  on 
September  30,  1977. 

Hz  Hertz,   or  cycles  per  second.     Measures  the  frequency 

of  sound,  or  alternating  electric  current. 

1-95  Interstate  95.     One  section  of  this  route  was  planned 

to  go  through  downtown  Boston  until  plans  were 
scrapped  in  1972.     The  Orange  Line  relocation  in  the 
Southwest  Corridor  will  use  the  right-of-way  taken 
for  this  route. 

JRTC  Joint  Regional  Transportation  Committee.     An  advisory 

committee  to  the  major  transportation  agencies  in  the 
Boston  region. 

LRV  Light  Rail  Vehicle.     The  new  vehicles  purchased  to 

replace  the  trolley  cars  on  the  Green  Line. 

MAPC  Metropolitan  Area  Planning  Council.     The  agency 

responsible  for  comprehensive  planning  in  the  Boston 
region . 

MBTA  Massachusetts  Bay  Transportation  Authority.  The 

authority  responsible  for  public  transportation  in 
the  79  cities  and  towns  which  make  up  the  MBTA  dis- 
trict. 

MDPW  Massachusetts  Department  of  Public  Works.     The  agency 

responsible  for  the  construction  and  maintenance  of 
highways  in  the  state. 

MPO  Metropolitan  Planning  Organization.     Six  regional  and 

state  agencies  which  jointly  conduct  transportation 
planning  for  the  Boston  metropolitan  area. 

PA  Public  address.     A  system  for  communicating  with 

passengers  in  stations  and  on  trains  through  loud- 
speakers . 

FCC  A  trolley  car  built  to  the  standard  designs  and 

specifications  established  by  the  Electric  Railway 
Presidents'  Conference  Committee  during  the  1930 's 
and  40 's.     PCC  cars  are  still  in  use  on  the  Green  Line. 
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FY89   TIP  APPENDIX 
Abbreviations  and  Acronyms  Used  in  the  TIP 


PMT  Program  for  Mass  Transportation.     May  refer  to  either 

the  1966  or  1978  version. 

PRC  Project  Review  Committee,  MDPW 

"3C"  Comprehensive,   Continuing,   Cooperative.  Describes 

the  transportation  process  required  by  federal  law. 

TIP  Transportation  Improvement  Program.     A  federally- 

required  document  which  includes  the  short-range 
highway  and  transit  programs. 

TSM  Transportation  System  Management.     An  element  of  the 

transportation  plan  which  describes  plans  to  improve 
the  effectiveness  and  efficiency  of  the  highway  and 
transit  systems. 

T.S.   Ref ;       Technical  Supplemental  reference.     Used  throughout 

this  text  to  refer  to  relevant  pages  in  the  technical 
supplement  to  the  PMT,  published  separately  in  three 
volumes . 

UMTA  Urban  Mass  .Transportation  Administration.  Agency 

responsible  for  administration  of  federal  transit 
grant  programs. 
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FY89   TIP  APPENDIX 


8.2     MAJOR  PROJECT  MAPS 

The  subregional  maps  provided  in  this  section  display  highway 
improvements  costing  three  million  dollars  or  more.     Major  MBTA  rapid 
transit  service  extensions  and  the  commuter  rail  system  are  also  shown 
on  regional  maps.     Six-digit  project  numbers  accompany  project  names  to 
provide  a  reference  to  additional  information  in  the  highway  element. 
All  highway  improvement  projects  can  be  located  in  the  index.  Section 
8.4. 

For  quick  reference  from  the  map  to  the  detailed  project  information; 
1)   Identify  projects  of  interest;   2)   Check  the  index  for  the  page 
number  of  the  detailed  project  information  and;   3)  Find  tne  page  in  the 
highway  element  for  the  detailed  information. 
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WEST  ROXBURY 
HERSEY 
NEEDHAM  JCT 
NEEDHAM  CENTER 
NEEOHAM  HEIGHTS 


READVILLE, 


ENDICOTT, 
ISLINGTON  , 
NORWOOD  DEPOT., 
NORWOOD  CENTRAL 


WINDSOR  GARDENS, 
PLIMPTONVILLE 

WALPOLE 
NORFOLK 
FRANKLIN, 


SHARON 

MANSFIELD 
ATTLESORO 


FORGE  PARK-495 


SOUTH  ATTLEBORO | 
PROVIDENCE 


SOUTH 
,  STATION 


'FAIRMOUNT 


ROUTE  128 
^CANTON JCT 

, CANTON  CENTER 

.STOUOHTON 


MBTA  Rapid  Transit 
Commuter  Rail 


© 


Reproduced  by  Permission  or  MBTA. 
Thomas  P.  Glynn.  General  Manager 
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8.3      STATE   FUNDED  HIGHWAY  PROJECTS 


This  section  of  the  Appendix  lists  state-funded  highway  projects  for 
information  only.     Since  their  implementation  will  not  require  Federal 
funds,   their  presence  in  the  TIP  is  not  a  requirement.     Therefore,  the 
Metropolitan  Planning  Organization's  endorsement  or  approval  of  these 
projects  through  the  TIP  is  not  implied  and  should  not  be  assumed. 
Furthermore,  either  the  Massachusetts  Department  of  Public  Works  or  the 
municipality  that  will  implement  the  project  independently  determines 
the  schedule  of  their  implementation. 


NON-FEDERAL  AID 


ACTON 


STOW  ST. , ACTON 


080815 


Cos  t: 


Design  Resp: 
Work  Type: 
Description : 


State  %Design : 0 

Maintenance 

Replace  deck  and  superstructure  of  bridge  #  A-2-22, 
Stow  St.  /  Ft.   Pond  Brook 


ARLINGTON 


MINUTEMAN  BIKEPATH 


096610 


Cos  t  : 


3800 


%Design : 


0 


Design  Resp:  State 
Work  Type:         no  data 

Description:     Minuteman  Bikeway  located  in  Arlington,  Lexington, 
Bedford 

Work  Also   In:    LEXINGTON  BEDFORD 


ARLINGTON 


RT. 2 , ARLINGTON 


096625 


Cost; 


75 


Design  Resp; 
Work  Type: 
Description 


%Design : 


0 


State 

Bridge  reconstruction 

Pedestrian  overpass,   bridge   #  A-10-22,  over  Rt.  2 


BOSTON 


"CANA" , BOSTON 


011691 


Cos  t : 


494 


Design  Resp; 
Work  Type: 
Description 


%Design : 


0 


State 
no  data 

Traffic  police  /  flagmen  for  Central  Artery  North  Area 
project 


BOSTON 


ATHENS   ST, BOSTON, 01 


002700 


Cos  t ; 


350 


Design  Resp: 
Work  Type: 
Descr i  otion : 


%Desi gn 


0 


State 

Bridge  reconstruction 

Bridge  betterment,  Athens  St.,  bridge  #  B-16-206  over 
Conrail 
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STATE  FUNDED  HIGHWAY  PROJECTS 

Thesa  projects  are  presented  for  information  only. 

They  are  not  part  of  the  Transportation  Improvement  Program. 


NON-FEDERAL  AID 


BOSTON 


BIKE  PATH, BOSTON 


005625 


Cos  t: 


0 


Design  Rasp: 
Work  Type: 
Description : 


%Design 


0 


State 
Other 

Construct  bike  path,  from  Victory  Road  Park  to  Tenean 
Beach  /  Southeast  Expressway 


BOSTON 


BOLTON  ST. BOSTON 


006308 


Cost: 


0 


Design  Resp: 
Work  Type: 
Description : 


%Design 


0 


State 

Bridge  reconstruction 

Bridge  betterment,  Bolton  St.  bridge,  #  B-16-208,  over 
Con rail 


BOSTON 


BROADWAY  VIADUCT, BOS. 


144409 


Cost: 


225 


Design  Resp: 
Work  Type: 
Description : 


State  %Design:  0 

iMaintenance 

Replace  concrete  median  and  remove  and  reset  bridge 
rail 


BOSTON 


BROADWAY  VIADUCT , BOS . 02  144425 


Cos  t : 


2500 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 

Maintenance 

Cathodic  protection  of  Broadway  Viaduct,  1-93,  Union 
Park  St. 


BOSTON 


CENTRAL  ARTERY, BOS. 


011809 


Cos  t : 


756 


Design  Resp: 
Work  Type: 
Description : 


State  %Design:  0 

Maintenance 

Drainage  replacement  on  Central  Artery  from  Charles 
River  bridge  to  Dewey  Sq.  tunnel 


BOSTON 


CENTRAL  ARTERY, NORTH 


011810 


Cost 


775 


Design  Resp: 
Work  Type: 
Description : 


% Design 


0 


State 
Construction 

Sullivan  Sq.  overpass  and  underpass.  Central  Artery 
North  Area  plans 


BOSTON 


DEWEY  SQ. TUN. BOS. 


019536 


Cost 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 

Maintenance 

Washing  Dewey  Sq .   tunnel,   FY  1990,   2  of  2  contracts. 
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STATE  FUNDED  HIGHWAY  PROJECTS 

Thase  projects  are  presented  for  information  only. 

They  are  not  part  of  the  Transportation  Improvement  Program. 


NON-FEDERAL  AID 


BOSTON 


DEWEY  SQ. TUN. BOSTON 


019517 


Cost : 


4000 


Design  Rasp: 
Work  Type: 
Description : 


%Design : 


0 


State 

Maintenance 

Rehabilitate  Dewey  Sq.  tunnel,  new  motors,  pumps  and 
fans  for  drainage  and  ventilation 


BOSTON 


DIST.8 


144390 


Cost: 


Design  Resp: 
Work  Type: 
Description : 


%Design: 


0 


State 

Maintenance 

Contract  for  servicing  air  conditioning  systems  in 
District  8  for  next  fiscal  year 


BOSTON 


DIST. 8 , STRUCTS.MAINT. 


144437 


Cos  t : 


15 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 

Maintenance 

Contract  for  cleaning  wet  wells  on  Congress  and 
Kneeland  St.  pumphouses 


BOSTON 


DORCHESTER  AVE. BR. 


020805 


Cos  t : 


200 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 

Bridge  reconstruction 

Bridge  betterment,  Dorchester  Ave.,  oridge  #  B-16-199, 
over  Conrail 


BOSTON 


E. BOS.X-WAY 


013410 


Cost: 


6000 


Design  Resp: 
Work  Type: 
Description 


%Design : 


0 


State 

Mai  n tanance 

Bridge  deck  betterment,  cathodic  protection,  E.  Boston 
Expressway  -  Callahan  tunnel 


BOSTON 


FITZGERALD  X-WAY, BOSTON 


025652 


Cost 


300 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


Stata 

Maintenance 

Replace  emergency  fire  protection,  refurbish  fire 
service  connections 


BOSTON 


GOLD   ST. , BOSTON 


028480 


Cos  t 


Design  Resp 
Work  Type: 
Description 


%Design : 


0 


Stata 

Bridge  reconstruction 

Bridge  betterment.  Gold  St.,  bridge  #  B-16-202,  over 
Conrail 
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STATE  FUNDED  HIGHWAY  PROJECTS 

These  projects  are  presented  for  information  only. 

They  are  not  part  of  the  Transportation  Improvement  Program. 


NON-FEDERAL  AID 


BOSTON 


MASS. AVE. , BOSTON 


043810 


Cost : 


1000 


Design  Resp; 
WorJc  Type: 
Description : 


%Design : 


0 


State 

Maintenance 

Cathodic  protection  of  Massachusetts  Ave.  interchange 
substructure 


BOSTON 


MELANA  CASS   BLVD.(ROADSI  019603 


Cost: 


25 


Design  Resp; 
work  Type: 
Description ; 


%Design 


0 


State 

Maintenance 

Litter  collection  /  grass  cutting,  Melnea  Cass  Blvd. 


BOSTON 


RESERVOIR  RD, BOSTON, 01 


060100 


Cost: 


200 


Design  Resp; 
Work  Type: 
Description ; 


%Desi gn : 


50 


State 

Bridge  reconstruction 

Bridge  B-16-64  over  MBTA  Riverside  line,  deck 
replacement  997896004100 


BOSTON 


RT  lA, BOSTON, 01 


077160 


Cost: 


400 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 

Resurf aci  ng 

Rt.   lA,   Addison  St.    to  Mills  Ave.   Revere;    Rt .    107,  Ward 
St.,   Revere  to  Pines  bridge,  Saugus 
Work  Also  In:    SAUGUS  REVERE 


BOSTON 


RTE. 1 , BOSTON, (W.ROX. ) 


075175 


Cos  t 


100 


Design  Resp: 
Work  Type: 
Description: 


%Design : 


0 


State 
Signals 

Update  existing  traffic  control  signals  at  Rt.  1  and 
Spring  St.,   Boston,   W.  Roxbury 


BOSTON 


SAVIN  HILL, BOSTON, 01 


127520 


Cos  t : 


651 


Design  Resp: 
Work  Type: 
Description : 


%Desi  gn : 


75 


State 

Bridge  reconstruction 
Bridge  deck  replacement,   B-16-261,   Savin  Hill  Ave.  over 
Southeast  Expressway 


BOSTON 


SE.XWAY. ,BOS 


070905 


Cos  t 


70 


Design  Resp: 
Work  Type: 
Description : 


%Design 


0 


State 

Maintenance 

Replace  pumps.   Southeast  Expressway  at  Southampton  St. 
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STATE  FUNDED  HIGHWAY  PROJECTS 

These  projects  are  presented  for  information  only. 

Tney  are  not  part  of  the  Transportation  Improvement  Program. 


NON-FEDERAL  AID 


BRAINTREE 


RT  128, BRAINTREE, 03 


086901 


Cos  t : 


1500 


Design  Resp: 
Work  Type: 
Description : 

Work  Also  In 


%Design : 


0 


State 
Resurfacing 

Resurfacing  and  drainage,  old  Rt.   128,   Braintree  at  Rt 

37  to  Hingham  town  line 

WEYMOUTH 


BRAINTREE 


RTE. 128 , BRAIN/WEY. 


144547 


Cos  t : 


175 


%Design : 


0 


Design  Resp:  State 
Work  Type:  Resurfacing 

Description:     3/4  inch  resurfacing  of  old  Rt .    128,   Braintree  and 

Weymouth 
Work  Also  In:  WEYMOUTH 


BURLINGTON 


RTE. 3 , BURLINGTON 


107705 


Cos  t : 


750 


Design  Resp: 
Work  Type: 
Description: 


State  %Design:  0 

Maintenance 

Bridge  betterment,  bridge  #  B-29-6,  Rt .  3  (George  T, 
Walsh  Highway)  over  1-95  and  128 


CAMBRIDGE 


BROADWAY, CAMBRIDGE 


010555 


Cost: 


45 


Design  Rasp: 
Work  Type: 
Description 


%Design : 


0 


State 
Signals 

Install  traffic  signals  and  pavement  markings  at 
Broadway,   Fayette,  and  Lee  Sts . 


CAMBRIDGE 


CAMBRIDGE, 11  LOC,01 


010650 


Cos  t : 


400 


Design  Resp; 
Work  Type: 
Description : 


%Design 


33 


City 
Reconstruction 

Update  traffic  signals  and  install  new  signals  at  11 
locations 


CANTON 


SPAULDING   ST., CANTON 


130556 


Cost 


100 


Design  Resp: 
Work  Type: 
Description : 


State  %Design: 
Reconstruction 

Reconstruct  Spaulding  St.,   Canton,   for  350 


feet 


144435  I  Cost 


CHELSEA 


DIST. 8 ,MAINT. 


3000 


%Design : 


0 


Design  Resp:  State 

Work  Type:  Maintenance 

Description:  Deck  repairs  and  safety  shielding  of  7  bridges 

Work  Also   In:  EVERETT  MALDEN  REVERE 
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STATE  FUNDED  HIGHWAY  PROJECTS 

These  projects  are  presented  for  information  only. 

They  are  not  part  of  the  Transportation  Improvement  Program. 


NON-FEDERAL  AID 


CHELSEA 


MILL   CREEK, CHELSEA, 01 


046720 


Cost: 


6200 


%Design : 


75 


Design  Resp:  State 

Work  Type:  Reconstruction 

Description:  Drainage  improvement.  Mill  Creek  area,   Chelsea  /  Revere 

Work  Also   In:  REVERE 


CHELSEA 


NO. EAST  X-WAY, CHELSEA 


077885 


Cost: 


300 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 

Maintenance 

Central  Artery  North  Area  project,  develop  2  Park  and 
Ride  lots  under  Northeast  Expressway 


COHASSET 


RT.3A,COHASSET,02 


109851 


Cost: 
0 


75 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


State 

Reconstruction 
Widen  Rt .   3A  and  redesign  Lower  King  St.  intersection 


Rt  62 , CONCORD, 01 


CONCORD 


118500 


Cost 


232 


Design  Resp; 
Work  Type: 
Description : 


State  %Design:  25 

Bridge  reconstruction 

Bridge  C-19-4  over  Sudbury  River  206415029101 


DEDHAM 


RT  1A,DEDHAM,02 


077300 


Cos  t : 


450 


Design  Resp; 
Work  Type: 
Description ; 


State  %Design:  100 

Bridge  reconstruction 

Bridges  D-5-44  and  D-5-45,  Rt .  lA,  Washington  St.,  over 
Rt.   128,   decks,   005610003101  and  00561000210 


DEDHAM 


RT  128 , DEDHAM, 02 


087110 


Cost 


250 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 

Bridge  reconstruction 
Bridge  decks  D-5-40  and  D-5-41  on  Rt.   128  over  Rt .  135 


DEDHAM 


RT-128 , DEDHAM, 05 


087131 


Cost: 


250 


Design  Resp:      State  %Design:  0 

Work  Type:         Bridge  reconstruction 

Description:     Bridge  deck,   D-5-39,   Rt .   128  /  1-95  southbound  over 

Charles  River 
Work  Also  In:  NEEDHAM 
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STATE  FUNDED  HIGHWAY  PROJECTS 

These  projects  are  presented  for  information  only. 

They  are  not  part  of  the  Transportation  Impro\;ement  Program. 


NON-FEDERAL  AID 


DEDHAM 


RTE. 1 , DEDHAM/NEEDHAM 


073625 


Cos  t : 


5921 


%Design ; 


0 


Design  Resp:  State 

Work  Type:  Resurfacing 

Description:  Cold  planing,   resurfacing  and  related  work  on  Route  128 

Work  Also   In:  WESTWOOD  CANTON  NEEDHAM 


DEDHAM 


WASHINGTON   ST., DEDHAM 


138505 


Cost: 


360 


Design  Resp; 
Work  Type: 
Description ; 


%Design : 


0 


State 

Construction 
Washington  St.   transfer  of  o»vnership   (S.   H.  )  , 
improvements  and  repairs,   Dedham  /  Boston  line 


ESSEX 


RTE. 133 , ESSEX 


089705 


Cost 


500 


Design  Resp; 
work  Type: 
Description ; 


State  %Design:  0 

Traf f i  c 

Traffic  improvements  on  Rt.  133  from  Western  Ave.  to 
Essex  -  Gloucester  town  line 


EVERETT 


"HANDICAPPED  RAMPS" 


030605 


Cost 


250 


Design  Resp: 
Work  Type: 
Description : 


%Desi gn 


0 


State 
Reconstruction 

Fully  reconstruct  handicapped  accessibility  ramps  and 
sidewalks 


Work  Also   In:    PEPPERELL  REVERE  SOMERVILLE 


FRAMINGHAM 


FOUNTAIN  ST, FRAMINGHM,01  026700 


Cos  t : 


500 


Design  Resp: 
Work  Type: 
Description : 


Town  % Design:  25 

Bridge  reconstruction 

Bridge  F-7-14,  Fountain  St.  over  Reservoir  #  2  and 
Bracket  Reservoir  900418201100 


FRAMINGHAM 


RT. 30 , FRAM./SO. BORO 


046910 


Cost: 


502 


Design  Resp: 
Work  Type: 
Description : 


%Design 


0 


State 
Resur f aci  ng 

Resurface  Rt.  30  from  Mill  St.,  Framingham  to  Valley 
Rd.,  Southborough 


Work  Also  In:  SOUTHBOROUGH 


GLOUCESTER 


RT .  127 , GLOUCESTER, 03 


086601 


Cos  t : 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 
Signal s 

Install  traffic  control  signal  on  Rt.  127  at  Blyman 
bridge 
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STATE  FUNDED  HIGHWAY  PROJECTS 

These  projects  are  presented  for  information  only. 

They  are  not  part  of  the  Transportation  Improvement  Program 


NON-FEDERAL  AID 


GLOUCESTER 


RT. 128 , GLOUCESTER 


087152 


Cos  t 


10 


Design  Resp: 
Work  Type: 
Description: 


%Design : 


0 


State 

Maintenance 

Core  borings  at  various  sites  to  determine  cause  of 
roadway  shearing 


GLOUCESTER 


RT. 128 , GLOUCESTER, 0  2 


087151 


Cost: 


75 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 
Sign-light 

Upgrade  highway  lighting  system  at  Grant  Circle  on  Rt . 
128 


GLOUCESTER 


RTE. 127 , GLOUCESTER 


086602 


Cost 


70 


Design  Resp: 
Work  Type: 
Description: 


%Design 


0 


State 

Maintenance 

Remove  collapsed  wall  /  damaged  fender  pier,  off  Rt. 
127  at  Blyman  bridge 


HINGHAM 


GEO  WASH  BLVD,HINGHAM,01  027900 


Cos  t : 


250 


Design  Resp: 
WorK  Type: 
Description : 


%Design 


25 


State 
Signals 

George  Washington  Blvd.  at  Rockland  St.,  traffic  signal 
revision 


HINGHAM 


HEWITT'S   COVE, HINGHAM 


032051 


Cost: 


Design  Resp: 
Work  Type: 
Description : 


State 
no  data 

Reconstruct  commuter  boat  oiers 


%Design 


0 


HINGHAM 


ROCKLAND  ST., HINGHAM 


027904 


Cos  t : 


500 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 

Reconstruction 
Reconstruct  intersection  of  Summer  and  Rockland  Sts., 
Phase  I 


HINGHAM 


RT. 12  8 , HING/WEY7 


110065 


Cos  t : 


Design  Resp: 
Work  Type: 
Description : 


%Desi gn : 


0 


State 
no  data 

Open  space  program.  Back  River,   Hingham  /  Weymouth, 


Work  Also   In:  WEYMOUTH 
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STATE  FUNDED  HIGHWAY  PROJECTS 

Thes3  projects  are  presanted  for  information  only. 

They  are  not  part  of  the  Transportation  Improvement  Program. 


NON-FEDERAL  AID 


HINGHAM 


RT-3A,HINGHAM,04 


110061 


Cost 


100 


Design  Resp: 
Worlc  Type: 
Description : 


%Design : 


75 


State 
no  data 

Remove  bridge  H-15-5  over  Pann  Central  railroad  on  Rt. 
3 A  between  Summer  St.  and  Rockwood 


IPSWICH 


GOULD'S  CREEK   BR, 01 


023650 


Cost: 


250 


Design  Resp: 
Work;  Type: 
Description : 


%Desi gn : 


0 


City 
Reconstruction 

Gould's  Creek  bridge,  #  1-1-3,  Ipswich,  on  Labor-in- 
Vain  Rd. 


IPSWICH 


IPSWICH 


028627 


Cost: 


1000 


Dasign  Resp: 
Work  Type: 
Description : 


State  %Design 
Construction 

Construct  maintenance  garage,  Ipswich 


0 


LEXINGTON 


GROVE  ST. , LEXINGTON 


031045 


Cost: 


150 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 

iMaintenance 

Bridge  repair.  Grove  St.  bridge,  bridge  #  L-10-15,  over 
Rt.  128 


LEXINGTON 


RT. 2 , LEXINGTON 


097455 


Cos  t 


150 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 

Construction 

Fabricate  and  install  overhead  and  ground  mounted  signs 
and  exit  tabs 


Work   Also   In:    BELMONT  ARLINGTON 


LEXINGTON 


RT. 2A, LEXINGTON 


098611 


Cos  t : 


25 


Design  Resp: 
Work  Type: 
Dascr iption : 


%Design : 


0 


State 

Maintenance 

Place  bituminous  concrete  pavement,  eract  72  inch  chain 
link  fence  and  sliding  gate 


LEXINGTON 


RTE. 2A, LEXINGTON 


098612 


Cos  t 


310 


Design  Rasp: 
Work  Type: 
Description : 


%Design 


0 


State 

Maintenance 

Pavement  resurfacing  with  bituminous  concrete,  Rt .  2A, 
approximate  length  3.4  miles 
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STATE  FUNDED  HIGHWAY  PROJECTS 


Thesa  projects  are  presented  for  information  only. 

They  are  not  part  of  the  Transportation  Improvement  Program. 


NON-FEDERAL  AID 


LEXINGTON 

WATERTOWN  ST LEXINGTON 

043555 

Cos  t : 

150 

Design  Resp: 

State 

%Design 

0 

Work  Type:  Maintenance 

Description:      Repair  damaged  superstructure,   Watertown  St.   bridge,  # 
L-iO-20,   Rt.  2 


LITTLETON 


RT. I -4 9 5, LITTLETON 


066155 


Cost 


1250 


Design  Resp: 
Work;  Type: 
Description : 


%Design : 


0 


State 
Maintenance 

Bridge  repairs  on  1-495  oridges  in  Littleton 


LYNN 


LYNN, 2  LOCATIONS 


029570 


Cost 


400 


Design  Resp: 
Work  Type: 
Description : 


State  %Design: 
Signals 

Traffic  signal  update  at  two  locations 


LYNN 


RT. 107 , LYNN 


079485 


Cost: 


200 


Design  Resp: 
Work  Type: 
Description : 


%Design 


State 
Resur f aci  ng 

Resurfacing  and  related  work.  Western  Av.  -  Fox  Hill 
bridge,   to  end  of  district 


LYNN 


RTE.107,  LYNN. 


079490 


Cost 


40 


Design  Resp: 
Work  Type: 
Description : 


State  %Design:  0 

Other 

Possible  mitigating  study,  Western  Ave.,  Rt.  107,  and 
Bellaire  Ave.,  Lynn 


LYNNFIELD 


RT. 128 ,LYNNFIELD 


073970 


Cos  t : 


825 


Design  Resp: 
Work  Type: 
Description : 

Work  Also  In: 


%Design 


0 


State 
Resurf aci  ng 

Rt.   123  ramps  A  thru  M,   Rt .   129,   station  99+50,  equals 

124+50 

PEABODY 


MANCHESTER 


RT. 128 , MANCHESTER 


087003 


Cos  t : 


30 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 

Maintenance 

Sideline  fencing  from  station  69+50  to  station  95+00  on 
Rt.  128 
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STATE  FUNDED  HIGHWAY  PROJECTS 

These  projects  are  presented  for  information  only. 

They  are  not  part  of  the  Transportation  Improvement  Program. 


NON-FEDERAL  AID 


MARLBOROUGH 


MARLBORO  PKNG  GAR, 01 


043505 


Cos  t  : 


2700 


Design  Resp: 
work;  Type: 
Description : 


State  %Design:  75 

Construction 

At  northeast  corner  of  Ne\vton  and  Granger  Blvd.  and  on 
same,  between  Florence  and  Bolton 


MEDFORD 


RIVERSIDE  AVE. MEDFORD, 01  061040 


Cost 


250 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 

Bridge  reconstruction 

Bridge  M-12-25,  1-93  over  Riverside  Ave.,  pier  cap 
repairs 


MEDFORD 


RT. 1-93 , MEDFORD, 06 


071708 


Cos  t 


Design  Resp: 
Work  Type: 
Description : 


% Design : 


State 
Signals 

Reconstruct  traffic  signals,  #  8-846,  1-93  on  /  off 
ramps,   Rt .   38,  Medford 


METHUEN 


CRACK  SEAL;-D-5 


142256 


Cos  t : 


275 


Design  Resp: 
Work  Type: 
Description : 

Work  Also  In: 


%Desi gn 


0 


State 

Maintenance 

Crack  sealing  existing  roadways,   various  state 
highways,  on  various  routes 

BEVERLY  WENHAM  MANCHESTER  GLOUCESTER  ESSEX  IPSWICH 
ROWLEY   NEWBURY  SALISBURY 


MIDDLETON 


RT  114, MIDDLETON, 01 


081780 


Cost 


125 


Design  Resp: 
Work  Type: 
Description : 


%Design 


0 


State 
no  data 

Reconstruct  Rt.   114  from  station  21+75  to  station  25+00 


MILLIS 


VILLAGE  &   PLEASANT  STS.M 


047502 


Cos  t 


400 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


75 


Town 
Reconstruction 

Reconstruct  the  intersection  of  Pleasant  and  Village 
Sts  . 


MILTON 


MILTON-QUINCY 


128256 


Cost 


600 


Design  Rasp: 
Work  Type: 
Description : 


%Desi  gn : 


0 


State 
Maintenance 

Deck  betterment  on  7  bridges,  Southeast  Expressway, 
Squantum  St.   -  Robertson  St. 
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NON-FEDERAL  AID 


MILTON 


RT  37, MILTON, 01 


112120 


Cost  : 


240 


Design  Resp: 
Work  Type: 
Description : 


State  %Design:  75 

Resurfacing 

Resurface  Rt.  37,  Granite  Ave.,  Squantum  St.  to  Granite 
Ave.  drawbridge 


MILTON 


RT. 138 , MILTON 


087802 


Cost  : 


450 


Design  Resp: 
Work  Type: 
Description : 


%  De  s  1  g  n  : 


0 


State 
Resurfacing 

Resurfacing  and  related  work,  Atherton  St.  to  Brush 
Hill  Rd. 


MILTON 


RT. 138 , MILTON 


087803 


Cost: 


400 


Design  Resp: 
Work  Type: 
Description : 


State  %Design : 0 

Resurfacing 

Resurface  Rt.  138,  end  of  district  at  Rt .  128  to 
Atherton  St. 


Work  Also  In:  CANTON 


MILTON 


RT.138 , MILTON, 01 


087801 


Cos  t 


100 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 

Maintenance 

Drainage  improvement  Rt.  138,  from  station  13+00  to 
21+00,   Canton  Ave.   -  Blue  Hill   Rd . 


NATICK 


RT.9,NATICK 


123801 


Cost 


3000 


Design  Resp: 
Work  Type: 
Description : 


State 

Resur f aci  ng 

Resurface  from  Framingham 
-  Wellesley  town  line 


%Design:  0 
Natick  town  line  to  Natick 


NATICK 


RT.9,NATICK/FRAM. 


125302 


Cos  t : 


350 


%Design 


0 


Design  Resp:  State 
Work  Type:  Signals 
Description:     Traffic  signal  update,   4  locations.   Dean,   East  Rds. 

Natick;   West,   Caldor's,  Framingham 
Work  Also   In:  FRAMINGHAM 


NEWTON 


RTE. 9 , NEWTON 


124705 


Cost: 


175 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 
Signals 

Traffic  signal  update  and  geometric  improvements,  Rt 
and  Wood cliff  Rd . 
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NON-FEDERAL  AID 


NORFOLK 


MAIN  ST. .NORFOLK 


042105 


Cost 


100 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 
Signals 

Construct  traffic  control  signal  at  the  intersection  of 
Main  St.   and  Rockwood  Road 


NORTH  READING 


RTE. 28 , NO. READING 


107002 


Cost: 


300 


%Design : 


0 


Design  Resp:  State 
Work  Type:  Resurfacing 

Description:      Pavement  resurfacing,  approximate  length  1.5  miles  of 
Rt.   28,   North  Reading 


NORWELL 


RT  53 , NORWELL, 02 


114901 


Cost 


750 


Design  Resp: 
Work  Type: 
Description : 


State  %Design: 
Resurf aci  ng 

Resurface  Rt.   53  from  Hanover  to  Hingham 


PEABODY 


I-95,PEABDY./DANV./MIDDL  074110 


Cost: 


2000 


Design  Resp: 
Work  Type: 
Description : 

Work  Also  In 


%Design : 


0 


State 
Resurf aci  ng 

Resurface  Rt.   1-95  including  all  ramps  that  connect 
1-95  to  other  routes 
DANVERS  MIDDLETON 


PEABODY 


PEABDY/DANV/BEVRLY 


087015 


Cost: 


500 


Design  Resp: 
Work  Type: 
Description : 

Wor<  Also  In 


%Design 


0 


State 
Resurf aci  ng 

Resurfacing  and  safety  improvements  on  Rt .   128  in 
Paabody,   Dan vers,  and  Beverly 
DANVERS  BEVERLY 


PEABODY 


PINE   ST. , PEABODY 


056255 


Cost; 


350 


Design  Resp: 
Work  Type: 
Description : 


State 
Widening 

Upgrade  east  half  of  Pine  St 
intersection  to  Rt.  1 


% Design:  0 
from  Johnson  /  Pine  St. 


PEABODY 


RTE. 1 , PEABODY 


076155 


Cos  t : 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 

Reconstruction 
Relocate  existing  jug-handle  and  signals  on  Rt.  1, 
Newbury  St. 
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NON-FEDERAL  AID 


PLAINVILLE 


RTE. 1 .PLAINVILLE 


075160 


Cos  t : 


1000 


%Design : 


0 


Design  Resp;  State 
Work  Type:  Resurfacing 

Description:      Resurface  Rt .   1,  mile  marker  10.2  -  11.1  at  Rt.  495, 

mile  marker  17.9  -  18.8,  at  Rt.  95 
Work  Also  in:    WRENTHAM  SHARON 


QUINCY 


QUINCY  SCHOOL   ZONES, 02 


027530 


Cost: 


Design  Resp: 
Work  Type: 
Description : 


State 
Traffic 

Install  school   zones,  Quincy 


% Design 


QUINCY 


RT. 28 , QUINCY, 02 


107203 


Cos  t : 


1000 


Design  Resp: 
Work  Type: 
Description : 


State  %Design 
Widening 

From  ramps  at  Rt.  128,  north  to  Milton 
line 


0 


-  Quincy  town 


QUINCY 


RTE. 3-A,QUINCY-WEYM0UTH  110605 


Cost 


300 


%Design : 


0 


Design  Resp:  State 
Work  Type:  Maintenance 

Description:     Bridge  cleaning,   bird  debris,   bridge   #  Q-1-1  /  W-32-1, 

Rt.   3 A  over  Fore  River 
Work  Also  In:  WEYMOUTH 


RANDOLPH 


RT. 28 , AVON 


107305 


Cost: 


1000 


Design  Resp: 
WorK  Type: 
Description : 


%Desi gn : 


0 


State 
Resur f aci  ng 

Resurface  Rt.  28,  Avon  town  line  to  station  5+40,  and 
station  149+85  to  station  101+25 


REVERE 


AMER. LEG. HWY. REVERE. 


001505 


Cost 


30 


Design  Resp: 
Work  Type: 
Description : 


%Desi gn : 


0 


State 
Guardrail 

Install  new  guardrail  at  median  of  American  Legion 
Highway,   Rt.  6 


REVERE 


BENNINGTON   ST, REVERE 


025112 


Cos  t : 


125 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 
Resur f aci  ng 

3/4  inch  resurfacing,  Bennington  St.,  East  Boston, 
Revere  city  line  to  Beachmont  Sq . 
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NON-FEDERAL  AID 


REVERE 


BR. PAINTING, DIST. 8 


046721 


Cos  t : 


3000 


%Design : 


0 


Design  Resp:  State 
Work  Type:  Maintenance 

Description:     Deck  betterment,  painting,  and  sub-structure  repair,  6 
bridges 

Work  Also   In:    EVERETT  CHELSEA 


REVERE 


RT  1-A, REVERE, 09 


077876 


Cost: 


100 


Design  Resp: 
Work  Type: 
Description : 


%Desi gn : 


0 


State 
no  data 

Replace  arch  culvert  at  station  94+81  on  Rt.  lA 


REVERE 


RT. 107, REVERE 


118156 


Cost: 


450 


%  De  s  1  g  n : 


0 


Design  Resp:  State 
Work  Type:  Resurfacing 

Description:      Resurface  Rt.   107,   from  Broadway  rotary  to  Fox  Hill 
bridge 

Work  Also  In:  SAQGUS 


REVERE 


STA  SIG  UPD,DIST.8 ,02 


131382 


Cost: 


300 


% Design 


75 


Design  Resp:  State 
Work  Type:  Signals 

Description:     Reconstruct  traffic  signals:    Rt .   lA  at  Revere  St.  and 

Oak  Island  St.,   Revere;    Rt .   107  at  Ballard  St.,  Saugus 
WorK  Also  In:  SAQGUS 


ROCKLAND 


RTS. 12  3-139 , ROCKLAND 


109105 


Cost 


650 


Design  Resp: 
Work  Type: 
Description : 


State  %Design 
Resurf aci  ng 

Resurface  Rts.   123  and  139,  Rockland 


SALEM 


BRIDGE  ST. , SALEM 


008045 


Cos  t : 


175 


Design  Resp: 
WorK  Type: 
Description : 


%Design : 


0 


State 
Maintenance 

Remove  Bridge  St.  bridge,  #  S-1-7,  over  abandoned  B  and 
M  railroad  line 


SALEM 


CROSS   ST. , SALEM 


017660 


cost: 


200 


Design  Resp: 
Work  Type: 
Description : 


%Desi gn 


State 

Maintenance 

Remove  Cross  St.  bridge,  #  S-1-8,  over  abandoned  B  and 
M  railroad  line 
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NON-FEDERAL  AID 


RT.l-A, SALEM 


SALEM 


077313 


Cost: 


1000 


Design  Resp: 
work  Type: 
Description : 


%Design : 


0 


State 
Resurfacing 

Resurface  Rt .  1-A,  from  station  9+50,  north  to  station 
74+81 


SALEM 

RT. 107, SALEM, 02 

005408 

Cos  t : 

100 

Design  Resp:  State 

%Design 

:  0 

Work  Type:  Signals 

Description:     Install  traffic  control  signal,  Rt.   107  at  Ravena  Ave. 
and  Barnes  Rd . 


SAUGUS 


RT  107,SAUGUS,01 


079505 


Cost: 


100 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 

Bridge  reconstruction 
Bridge  #  S-5-3,  Rt .   107,  over  east  branch  of  Pines 
River.       Bridge  key  #  041393004101 


SAUGUS 


RT  99, SAUGUS, 01 


125850 


Cost: 


1000 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 

Resurfacing 

Rt .   99,  Rt.   1,   Defranzo  rotary,   Saugus  to  end  of 
district,   station  1+40,  Maiden 
Work  Also   in:   MALDEN  MELROSE 


SAUGUS 


RT.l, SAUGUS, 01 


024720 


Cost: 


300 


Design  Resp:  State  %Design: 

Work  Type:  Reconstruction 

Description:  Reconstruct  median  and  median  barrier 

Work  Also  In:  LYNNFIELD 


SAUGUS 


RTS.10  7/1A,REV-SAUGUS 


144402 


Cost 


87 


%Design : 


0 


Design  Resp:  State 

Work  Type:  Maintenance 

Description:  Litter  collection  /  grass  cutting.   Routes  107,  lA 

Work  Also  In:  REVERE 


SCITUATE 


STOCKBRIDGE  RD, SCITUATE 


131490 


Cos  t: 


60 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 

Bridge  reconstruction 

Bridge  improvements,  bridge  S-7-5,  over  Pennsylvania 
Central  railroad 
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STONEHAM 


RTE.28 , STONEHAM 


131511 


Cost: 


270 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 
Resurfacing 

Pavement  resurfacing,  approximate  length  3000  faet,  on 
Rt.   28,  Stoneham. 


STONEHAM 


RTE.28, STONEHAM 


131510 


Cost: 


150 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 
Signals 

Traffic  signal  update  at  the  intersection  of  Rt .  28  and 
North  Border  Rd .  /  South  St. 


STONEHAM 


SUMMER  ST. , STONEHAM, 01 


132750 


Cost: 


150 


Design  Resp; 
Work  Type: 
Description ; 


%Design : 


0 


Town 
Signals 

Install  signals  and  improvements  at  the  Summer  St.  / 
Pond  St.  intersection 


STOUGHTON 


RT  24 , STOUGHTON, 01 


104170 


Cost: 


600 


Design  Resp 
Work  Type: 
Description 


%Design : 


0 


State 

Bridge  reconstruction 

Bridge  deck  replacement,  bridge  #  S-28-8,  Rt.  24  over 
Page  St. 


TOPSFIELD 


RT.1,T0PSFIELD 


042290 


Cos  t : 


30 


Design  Resp: 
Work  Type: 
Description : 


%Dasi gn : 


0 


State 

Maintenance 

Resurface  Rt .  1,  Newburyport  Turnpike,  station  36+00  to 
station  44+00    (slope  failure  project) 


WALTHAM 


MAIN   ST. , WALTHAM 


042455 


Cos  t : 


275 


Design  Resp: 
Work  Type: 
Description : 


State  %Design:  0 

Mai  n tenance 

Bridge  deck  repairs  on  bridge  #  W-4-15,  Main  St.  over 
MBTA 


WALTHAM 


NEWTON   ST . , WALTHAM , 0 1 


051630 


Cos  t : 


99 


Design  Rasp: 
Work  Type: 
Description : 


%Design: 


0 


State 

Maintenance 

Bridge  repair,  #  W-4-2,  force  account  (town)  Newton  St 
/  Charles  River 
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WELLESLEY 


RTE. 9 ,WELLESLEY 


125297 


Cost: 


730 


%Design : 


0 


Design  Resp:  State 
Work  Type:  Signals 

Description:     Traffic  signal  update,   11  locations  on  Rt .   9  in 

Welleslay,   Natick,  Framingham 
Work  Also  in:    NATICK  FRAMINGHAM 


WELLESLEY 


RTF. 9 .WELLESLEY 


125298 


Cost: 


500 


Design  Resp: 
Work  Type: 
Description : 


%Design 


0 


State 
Maintenance 

Drainage  improvements  along  Rt.  9,  Boulder  Brook 
culvert,  Wellesley 


WENHAM 


RT.1A,WENHAM,01 


077314 


Cost: 


1500 


%Design : 


0 


Design  Resp:  State 

Work  Type:  Resurfacing 

Description:  Resurface  Rt .   1-A  from  Larch  Row,   south  to  Beverly  line 

Work  Also  in:  BEVERLY 


WESTBOROUGH 


RT.9,WTB0R0;S0B0R0;FRAM.  125399 


Cost: 


1900 


%Design 


0 


Design  Resp:  State 
Work  Type:  Resurfacing 

Description:     Resurface  the  junction  of  Rts.   9  and  495,  Westborough 

to  Massachusetts  Turnpike  and  Rt.   9,  Framingham 
Work  Also   In:    SOUTHBOROUGH  FRAMINGHAM 


WESTON 


RT. 20 , WESTON 


088810 


Cost: 


325 


Design  Resp: 
Work  Type: 
Description : 


State 
no  data 

Rt.  128  /  Rt.  20  to  Weston 
treatment 


%Design:  0 
Wayland  town  line,  surface 


WESTWOOD 


RT  128 ,WESTWOOD,02 


088960 


Cost: 


250 


Design  Resp: 
Work  Type: 
Description 


%Design : 


0 


State 

Bridge  reconstruction 

Bridge  W-31-5,   Rt .   128  over  railroad  northbound. 

Bridge  key   #  050644020101 


WESTWOOD 


RT  128 , WESTWOOD, 0  3 


088961 


Cost 


250 


Design  Resp; 
Work  Type: 
Description ; 


%Desi gn : 


0 


State 

Bridge  reconstruction 
Bridge  W-31-13,   Rt .   128  over  railroad,   deck  replacement 


-157- 


PY89   TIP  APPENDIX 


STATE  FUNDED  HIGHWAY  PROJECTS 

These  projects  are  presented  for  information  only. 

They  are  not  part  of  the  Transportation  Improvement  Program. 


NON-FEDERAL  AID 


WESTWOOD 


RT. 1-95 (128 ) WESTWOOD 


088952 


Cost: 


Design  Resp: 
Work  Type : 
Description : 


%Design : 


0 


State 
Maintenance 

Maintenance  services  at  the  Westwood  sanitary  facility, 
4  months 


WESTWOOD 


WESTWOOD 


088955 


Cost: 
— D~ 


1000 


Design  Resp: 
Work  Type: 
Description : 


State  %Design: 
Construction 

Construct  a  maintenance  garage,  Westwood 


WEYMOUTH 


PARK  AV.&   PLEASANT, WEYMO     14  2121 


Cost 


150 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 
Signals 

Update  traffic  signals  at  the  intersection  of  Park  Ave 
and  Pleasant  Sts . ,  Weymouth 


WEYMOUTH 


RTE. 18 , WEYMOUTH 


144546 


Cos  t : 


125 


Design  Resp: 
Work  Type: 
Description : 


State  %Design: 
Resurfacing 

3/4  inch  resurfacing  of  Rt.  18  Weymouth 
line 


-  ADington  town 


WILMINGTON 


"SPECIAL" 


144354 


Cost: 


0 


Design  Resp: 
Work  Type: 
Description : 


%  De  s  1  g  n  : 


0 


State 
Signals 

Install  traffic  control  signals  at  the  intersection  of 
Rts.   38  /  129,  Wilmington 


WILMINGTON 


HIGH  ST. , WILMINGTON, 01 


032420 


Cos  t 


Design  Resp: 
Work  Type: 
Description : 


State  %Design 
Reconstruction 

Reconstruct  a  portion  of  High  St. 


WINCHESTER 


RT. 3 , WINCHESTER 


143203 


cost: 


250 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 
Signals 

Traffic  signal  update,  Rt.  3  at  Wildwood  Rd . , 
Wi  nches ter 
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WOBURN  MONTVALE  AVE.WOBURN 


048402         Cost:  20  0 


Design  Resp:      State  %Design:  0 

Work  Type:  Signals 

Description:     Traffic  signal  update,   3  locations  on  Montvale  Ave.  in 

Woburn  -  Stoneham 
Work  Also  in:  STONEHAM 


WOBURN 


WOBURN  ST; LEX. /WOBURN 


043560 


Cost: 


430 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 

Resur f aci  ng 

Pavement  resurfacing,  approximate  length  3  miles,  of 
'M'   Rt.,  Woburn  St.,  Lexington  /  Woburn 
Work  Also  In:  LEXINGTON 


WRENTHAM 


RT  1 ,WRENTHAM,0  2 


076708 


Cost: 


Design  Resp: 
Work  Type: 
Description : 


State  .  %Design: 

Reconstruction 

Install  a  flashing  beacon  light  at  Rt. 
St. 


0 


1  and  Thurston 


WRENTHAM 


RT. 1 , WRENTHAM 


076710 


Cost: 


40 


Design  Resp: 
Work  Type: 
Descri  ption : 


State 

Maintenance 
Install  barriers 


and  signs  at 


%Design:  0 

Truck  Stop  on  Rt . 1 
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STATE  AID 


BOSTON 


CENTER  STREET, BOSTON, 03  013101 


Cos  t; 


1000 


Design  Resp: 
Work  Type: 
Description : 


City  %Design:  100 

Reconstruction 

Reconstruct  Center  St.  from  Jackson  Sq.   to  New/  Dudley  I 


BOSTON 


COLUMBUS  AVE, BOSTON, 03 


015902 


Cost; 


1000 


Ci  ty  %Design :  100 

Reconstruction 

Reconstruct  Columbus  Ave.  from  Egleston  Sq.  to  Jackson 
sq 


Design  Resp: 
WorK  Type: 
Descri  ption : 


HOLLISTON 


NORFOLK  ST, HOLLISTON, 01  051703 


Cost 


Design  Resp; 
Work  Type: 
Description ; 


State 

Reconstruction 
Reconstruct  Norfolk  Street 


%Design : 


MALDEN 


WASHINGTON  ST, MALDEN, 01  139000 


Cost: 


140 


Design  Rasp; 
Work  Typa: 
Description ; 


%Design 


0 


State 
Resurfacing 

Washington  St.  from  Clifton  St,  and  Dutton  St.  to 
Melrose  town  line   (state  aid) 


SHERBORN 


COOLIDGE  ST, SHERBORN, 01  017110 


Cost 


150 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


50 


State 

Reconstruction 
Coolidge  St.,   Kendall  Ave.  and  Speen  St.,  intersection 
and  approaches 
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FORCE  ACCOUNT 


BOSTON 


"CANA" , BOSTON 


011690 


Cost: 


150 


Design  Resp; 
Work  Type: 
Description : 


%Design : 


IT 


State 
no  data 

Force  account  agreement  with  City  of  Boston,  Central 
Artery  North  Area  related  planning  services 


BOSTON 


NORTHERN  AVE BOSTON , 0 2  052399 


Cost: 


1040 


IT" 


Design  Resp; 
Work  Type: 
Description : 


%Design : 


State 

Maintenance 

Bridge  repairs,  bridge  #  B-16-184,  Northern  Ave.  over 
Ft.   Point  Channel    (force  account) 


IPSWICH 


SO. MAIN  ST.IPSWITCH 


028630 


Cos  t : 


300 


Design  Resp; 
Work  Type: 
Description ; 


%Design : 


0 


Town 

Bridge  reconstruction 

Historic  bridge  reconstruction;  So.  Main  St.,  Rt.  lA  / 
Ipswich  River   (force  account  project) 


MIDDLETON 


MILL   ST. MIDDLETON 


047025 


Cost 


65 


Design  Resp; 
Work  Type: 
Description ; 


%Design : 


0 


State 
Other 

Mill  St.  bridge  over  Knife  Pond  outlet,  bridge  # 
M-20-11,    (force  account) 


STONEHAM 


MAPLE  ST. STONEHAM, 01 


043350 


Cost 


Design  Resp; 
Work  Type: 
Description ; 


%Design : 


0 


State 
no  data 

Force  account  replacement  of  box  culvert.  Maple  St. 
over  Sweetwater  Brook 


WINCHESTER 


MAIN   ST. BR. , WINCHESTER 


042605 


Cost 


228 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 

Bridge  reconstruction 

Force  account  agreement  for  rehabilitation  of  bridge  # 
W-40-19,  Main  St.,   Rt .   38  /  Wedge  Pond 
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STATE  FUNDED  HIGHWAY  PROJECTS 

These  projects  are  presented  for  information  only. 

Tney  are  not  part  of  the  Transportation  Improvement  Program. 


PWED 


MALDEN 


"PWED" , MALDEN 


048714 


Cost: 


290 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


0 


State 

Reconstruction 
Public  Works  Economic  Development  grant  reconstruction 
of  Main  St.,  Maiden 


NEWTON 


" PWED" , NEWTON 


037462 


Cos  t : 


250 


Design  Resp: 
Work  Type: 
Description : 


%Design : 


75 


City 
Reconstruction 

Public  Works  Economic  Development  project,  Newton 
Centre  Triangle  Parking  Lot  reconstruction 


SOMERVILLE 


"PWED" ,SOMERVILLE 


040551 


Cost: 


30 


Design  Resp: 
Work  Type: 
Description: 


%Design 


0 


State 
no  data 

Public  Works  Economic  Development  Grant,  Round  5A, 
inner  belt  road  access  tunnels  feasibility  study 
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STATE  FUNDED  HIGHWAY  PROJECTS 

Thesa  projects  are  presented  for  information  only. 

They  are  not  part  of  the  Transportation  Improvement  Program, 


OTHER  NON  ADVT. 


BEVERLY 


RT. 128, BEVERLY 


087001 


Cost 


Design  Resp:  State 

Work;  Type:  no  data 

Description:  Open  space  program 

Work  Also   in:  WENHAM  MANCHESTER  GLOUCESTER 


%Design : 


0 


HINGHAM 


RTE. 3A,HINGHAM 


110055 


Cost: 


Design  Resp: 
Work  Type: 
Description : 


State 
no  data 
Open  space 


%Design : 


0 


program 


WAYLAND 


RICE   RD. .WAYLAND 


129030 


Cost: 


Design  Resp: 
Work  Type: 
Description : 


State 
no  data 

Open  space  program 


%Design : 


0 
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8.4      INDEX  OF  HIGHWAY  PROJECTS   BY  COMMUNITY 


ACTON 

CONSOLIDATED  PRIMARY 

GREAT  RD./MAIN  ST. ACTON 
RT  2, ACTON, 02 
RT-2, CONCORD, 03 
RT-2 , CONCORD, 0  4 
HWY   BRIDGE  REPLACEMENT  AND  REHAB 

RT  27,   ACTON, 03 

INTERSTATE  TRANSFER 

RT  2, CONCORD, 0  5 

NON-FEDERAL  AID 

STOW  ST. , ACTON 

UNDETERMINED 

RT-111 , ACTON, 05 

ANDOVER 

INTERSTATE  RESURFACING  (4R) 

RT-1 2  5 , WILMI NGTON , 0 1 


ARLINGTON 

CONSOLIDATED  PRIMARY 

NON-FEDERAL  AID 


RT.2/ALEWIFE  BK.PKY.PROJ 

MINUTEMAN  BIKEPATH 
RT. 2, ARLINGTON 
RT. 2 , LEXINGTON 


ASHLAND 

HWY   BRIDGE  REPLACEMENT  AND  REHAB 

HOWE  ST. , ASHLAND, 01 


ATTLEBORO 

INTERSTATE  TRANSFER 


ATTLB./PLNVL. PHASE  I 
ATTLB,-   PLNVL. PHASE  II 


pg  53 

pg  53 

pg  53 

pg  5  4 

pg  72 

pg  8  9 

pg  140 

pg  92 

pg  51 

pg  53 

pg  140 
pg  140 
pg  148 

pg  72 


pg  90 
pg  90 


BEDFORD 

CONSOLIDATED  PRIMARY 

NON-FEDERAL  AID 


RT  3 , BURLINGTON, 05 


MINUTEMAN  BIKEPATH 
URBAN   SYST   BOSTON   URBANIZ  AREA 

CROSBY  DR. (PHASE   II ) 
CROSBY  DR. (PHASE  III) 
GREAT  RD, BEDFORD, 01 


BELMONT 

CONSOLIDATED  PRIMARY 

NON-FEDERAL  AID 


RT.2/ALEWIFE  BK.PKY.PROJ 
RT. 2 , LEXINGTON 


pg  54 

pg  140 

pg  6  4 
pg  64 
pg  63 

pg  5  3 
pg  148 
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INDEX  OF  HIGHWAY  PROJECTS   BY  COMMUNITY 

BEVERLY 

CONSOLIDATED  PRIMARY 

BEVERLY-SALEM  PROJ.,04 
RT  128 ,DANVERS,05 
HWY  BRIDGE  REPLACEMENT  AND  REHAB 

BEVERLY-SALEM  PROJ.,02 

NON-FEDERAL  AID 

CRACK  SEAL; -D- 5 

PEABDY/DANV/BEVRLY 

RT.1A,WENHAM,01 

OTHER  NON  ADVT. 

RT. 128, BEVERLY 
URBAN  SYST  BOSTON  URBANIZ  AREA 

COMMUN  COL  RD, BEVERLY, 01 


pg  53 
pg  54 

pg  81 

pg  150 
pg  152 
pg  157 

pg  153 

pg  6  3 


BILLERICA 

CONSOLIDATED  PRIMARY 

RT  3, BURLINGTON, 05 
URBAN  SYST  BOSTON  URBANIZ  AREA 

CROSBY  DR. (PHASE  II ) 
CROSBY  DR. (PHASE  III) 


pg  54 

pg  6  4 
pg  6  4 


BOSTON 


FORCE  ACCOUNT 

"CANA", BOSTON 
NORTHERN  AVE. , BOSTON, 02 
HWY   BRIDGE  REPLACEMENT  AND  REHAB 

ADAMS  ST, BOSTON, 01 
BROADWAY , BOSTON , 0 1 
CHELSEA  ST. BOSTON, 03 
CONGRESS   ST. , BOSTON, 01 
CUMMINS   HWY, BOSTON, 01 
DANA  AVE, BOSTON, 01 
FITZGERALD, XWY, BOSTON, 01 
GARDNER  ST, BOSTON,  01 
HARVARD  ST. BOSTON 
HYDE  PARK  AV, BOSTON, 01 
N.WASHINGTN  ST, BOSTON, 01 
NORTHERN  AVE . BR . BOSTON 
NORTHERN  AVE , BOSTON , 0 1 
SARATOGA  ST, BOSTON, 02 
SILVER  ST, BOSTON, 01 
SPRAGUE  ST. BOSTON 
SPRING  ST. ,DEDHAM,01 
SUMMER  ST, BOSTON, 02 
SUMMER  ST, BOSTON, 03 
SUMMER  ST, BOSTON, 05 
SUMNER   ST, BOSTON, 01 
WEST   FIFTH   ST, BOSTON, 01 
WEST  FOURTH   ST, BOSTON, 02 
WEST  SIXTH  ST, BOSTON, 01 


INTERSTATE 


INTERSTATE  TRANSFER 


CENT. ARTERY  NORTH, 05 
CENT. ARTERY  NORTH, 07 
CENT. ARTERY, BOS. 
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pg  161 
pg  161 

pg  7  2 

pg  72 

pg  72 

pg  73 

pg  73 

pg  73 

pg  73 

pg  73 

pg  73 

pg  7  4 

pg  7  4 

pg  74 

pg  74 

pg  74 

pg  74 

pg  7  5 

pg  77 

pg  75 

pg  75 

pg  75 

pg  75 

pg  75 

pg  7  6 

pg  76 

pg  48 
pg  4  8 
pg  48 
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INDEX   OF   HIGHWAY   PROJECTS   BY  COMMUNITY 


NON-FEDERAL  AID 


BLUE  HILL  AVE, BOSTON, 02 
COMMONWEALTH  AV,BOSTN,02 
N.STAT;URB  RENEW. PHI 
N. STATION, URB  REN  PHSEII 
TRF   CNTR  SYS   4   BOSTON, 04 

" CANA " , BOSTON 
ATHENS   ST, BOSTON, 01 
BIKE   PATH, BOSTON 
BOLTON   ST. BOSTON 
BROADWAY  VIADUCT, BOS 
BROADWAY   VI ADUCT , BOS . 0 2 
CENTRAL  ARTERY, BOS. 
CENTRAL  ARTERY, NORTH 
DEWEY   SQ. TUN. BOS. 
DEWEY   SQ. TUN. BOSTON 
DIST.8 

DIST.8 , STRUCTS.MAINT. 
DORCHESTER  AVE. BR. 
E. BOS.X-WAY 

FITZGERALD  X-WAY, BOSTON 
GOLD  ST. , BOSTON 
MASS. AVE. , BOSTON 
MELANA   CASS   BLVD. (ROADSI 
RESERVOIR  RD, BOSTON, 01 
RT  lA, BOSTON, 01 
RTE.l, BOSTON, (W.ROX. ) 
'SAVIN   HILL,  BOSTON,  01 
SE.XWAY. , BOS 


STATE  AID 


CENTER  STREET, BOSTON, 03 
COLUMBUS  AVE, BOSTON, 03 

URBAN  SYST  BOSTON  URBANI Z  AREA 

WASHINGTON   ST, BOSTON, 01 

URBAN  SYSTEMS   CITY   OF  BOSTON 

BLUE  HILL  AVE. , BOSTON, 03 
BOSTON  PEDEST  SIGNALS, 01 
COLUMBIA   RD,    BOSTON, 05 
CONGRESS   ST, BOSTON, 01 
ESSEX   ST. BOSTON 
MASS.    AVE.,    BOSTON,  00 
MASS.    AVE.,    BOSTON,  00 
NEW  DUDLEY   ST, BOSTON, 01 
NRTHRN.AVE   CONNECT . RDS , 0 
PIER  ACCESS   RD., BOSTON, 1 

BOXBOROUGH 

CONSOLIDATED  PRIMARY 

RT-2 , CONCORD, 0  3 
INTERSTATE   RESURFACING  (4R) 

1-495, WESTFORD(PHASE  2) 

BRAINTREE 

INTERSTATE   RESURFACING  (4R) 

BRAIN/QCY/MIL/RAN 

NON-FEDERAL  AID 
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pg  88 

pg  88 

pg  88 

pg  88 

pg  88 

pg  140 

pg  140 

pg  141 

pg  141 

pg  141 

pg  141 

pg  141 

pg  141 

pg  141 

pg  142 

pg  142 

pg  142 

pg  142 

pg  142 

pg  142 

pg  142 

pg  143 

pg  143 

pg  143 

pg  143 

pg  143 

pg  143 

pg  143 

pg  160 
pg  160 

pg  6  3 

pg  60 

pg  6  0 

pg  60 

pg  60 

pg  60 

pg  61 

pg  60 

pg  61 

pg  61 

pg  61 


pg  53 
pg  51 

pg  51 
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INDEX  OF  HIGHWAY  PROJECTS   BY  COMMUNITY 

RT  128,BRAINTREE,03  pg  144 

RTE. 128 ,BRAIN/WEY.  pg  144 

URBAN  SYST  BOSTON  URBANI Z  AREA 

ELM  ST. , BRAINTREE, 01  pg  63 

WILLARD  ST.QUINCY  pg  67 

BROOKLINE 

URBAN  SYST  BOSTON   URBANI Z  AREA 

BROOKLINE, 2   LOCATIONS, 01  pg  63 


RT  3, BURLINGTON, 05  pg  54 

PAVT. MARKINGS  Pg   3  7 


BURLINGTON 

CONSOLIDATED  PRIMARY 

HAZARD  ELIMINATION 

NON-FEDERAL  AID 

RTF. 3 , BURLINGTON  pg  144 

URBAN   SYST  BOSTON  URBANI Z  AREA 

CROSBY  DR. (PHASE  II)  pg  54 

CROSBY  DR. (PHASE  III)  pg  64 

RT.3A, BURLINGTON, 01  pg  64 

WINN  ST. , BURLINGTON  pg  64 

CAMBRIDGE 

CONSOLIDATED  PRIMARY 

RT.2/ALEWIFE  BK.PKY.PROJ  pg  53 

HWY  BRIDGE  REPLACEMENT  AND ' REHAB 

RT  2, CAMBRIDGE, 0  2  pg  76 

INTERSTATE  TRANSFER 

RINDGE  AVE. EXT, CAMBRIDGE  pg  88 

NON-FEDERAL  AID 

BROADWAY, CAMBRIDGE  pg  144 

CAMBRIDGE, 11   LOC,01  pg  144 

URBAN  SYST  BOSTON   URBANI Z  AREA 

LECHMERE, PHASE  IV,CAMBR.  pg  64 

CANTON 

HWY   BRIDGE   REPLACEMENT  AND  REHAB 

DEDHAM  ST., CANTON  pg  76 

HIGH  ST.,    CANTON, Dl  pg  76 

RT  138 , CANTON, 0  3  pg  76 

SPAULDING  ST, CANTON, 01  pg  77 

INTERSTATE   RESURFACING  (4R) 

RT  128 , CANTON, 02  pg  50 

RT. 1-95/128    INTER., CANTO  pg  50 

NON-FEDERAL  AID 

RT. 138 , MILTON  pg  151 

RT. 1 , DEDHAM/NEEDHAM  pg  146 

SPAULDING  ST., CANTON  pg  144 

CHELMSFORD 

CONSOLIDATED  PRIMARY 

RT.3,    BURLINGTON, 05  pg  54 
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INDEX  OF  HIGHWAY  PROJECTS  BY  COMMUNITY 


CHELSEA 

HWY  BRIDGE   REPLACEMENT  AND  REHAB 

BELLINGHAM  ST , CHELSEA , 0 1 


NON-FEDERAL  AID 


COHASSET 

NON-FEDERAL  AID 


CHELSEA  ST. BOSTON, 03 

BR. PAINTING, DIST. 8 
DIST. 8 ,MAINT. 
MILL   CREEK, CHELSEA, 01 
NO. EAST  X-WAY, CHELSEA 


RT.3A, COHASSET, 02 


CONCORD 

CONSOLIDATED  PRIMARY 

RT  2, ACTON, 02 
RT-2 , CONCORD, 0  4 
HWY   BRIDGE   REPLACEMENT  AND  REHAB 

RT  2, CONCORD, 0  2 

INTERSTATE  TRANSFER 

RT  2, CONCORD, 0  5 
RT  62, CONCORD, 01 
RT. 2, CONCORD 


NON-FEDERAL  AID 
UNDETERMINED 


DANVERS 

CONSOLIDATED  PRIMARY 


NON-FEDERAL  AID 


RT  128 , DANVERS, 0  5 
RT.128 ,PEABODY 


1-9  5, PEABDY./DANV./MIDDL 
PEABDY/DANV/BEVRLY 
URBAN  SYST  BOSTON   URBANIZ  AREA 

HIGH  ST, DANVERS, 01 


DEDHAM 


HWY   BRIDGE   REPLACEMENT  AND  REHAB 

SPRING   ST. , DEDHAM, 01 
INTERSTATE   RESURFACING  (4R) 

RT  128 , CANTON, 02 

NON-FEDERAL  AID 

RT  lA, DEDHAM, 02 
RT  128 , DEDHAM, 02 
RT-128 , DEDHAM, 05 
RTE. 1 , DEDHAM/NEEDHAM 
WASHINGTON  ST., DEDHAM 
URBAN   SYST  BOSTON  URBANIZ  AREA 

WASHINGTON  ST, BOSTON, 01 


DUXBURY 

CONSOLIDATED  PRIMARY 


RT-3 , WEYMOUTH, 03 


pg  77 
pg  72 

pg  154 
pg  144 
pg  145 
pg  145 


pg  145 

pg  53 
pg  54 

pg  77 

pg  8  9 

pg  145 

pg  92 


pg  54 

pg  55 

pg  152 
pg  152 

pg  64 


pg  7  7 

pg  50 

pg  145 
pg  145 
pg  145 
pg  146 
pg  146 

pg  6  3 


pg  57 
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INDEX  OF  HIGHWAY  PROJECTS  BY  COMMUNITY 

ESSEX 

NON-FEDERAL  AID 

CRACK  SEAL;-D-5  pg  150 

RTE. 133 , ESSEX  pg  146 

EVERETT 

NON-FEDERAL  AID 

"HANDICAPPED  RAMPS"  pg  146 

BR. PAINTING, DIST. 8  pg  154 

DIST.8 ,MAINT.  pg  144 

URBAN  SYST   BOSTON  URBANIZ  AREA 

MAIN  ST,    EVERETT, 01  pg  64 

FRAMINGHAM 

CONSOLIDATED  PRIMARY 

RT  12  6 , FRAMINGHAM, 01  pg  54 

HWY  BRIDGE  REPLACEMENT  AND  REHAB 

BOSTON  RD, FRAMINGHAM,    01  pg  77 

NON-FEDERAL  AID 

FOUNTAIN  ST,FRAMINGHM,01  pg  146 

RT. 30 ,FRAM./SO. BORO  pg  146 

RT. 9 ,NATICK/FRAM.  Pg  151 

RT.9,WTB0R0; SOBORO;FRAM.  pg  157 

RTE. 9 ,WELLESLEY  pg  157 

URBAN  SYST  BOSTON  URBANIZ  AREA 

RT. 30 , FRAMINGHAM  pg  65 

FRANKLIN 

CONSOLIDATED  PRIMARY 

RTE. 140 , FRANKLIN, 03  pg  54 

HWY   BRIDGE  REPLACEMENT  AND  REHAB 

RT  140 , FRANKLIN, 02  pg  77 

RTE. 140 , FRANKLIN  pg  78 

GLOUCESTER 

NON-FEDERAL  AID 

CRACK  SEAL;-D-5  pg  150 

RT. 127, GLOUCESTER, 03  pg  146 

RT. 128 , GLOUCESTER  pg  147 

RT. 128 , GLOUCESTER, 02  pg  147 

RTE. 127 , GLOUCESTER  pg  147 

OTHER  NON  ADVT. 

RT. 128 , BEVERLY  pg  163 

UNDETERMINED 

GLOUCESTER  AV  BR, 01  pg  92 

URBAN  SYST  BOSTON  URBANIZ  AREA 

WASHINGTON  ST, GLOUCESTER  pg   6 5 

HANOVER 

CONSOLIDATED  PRIMARY 

RT-3 , WEYMOUTH, 0  3  pg  57 

HWY  BRIDGE  REPLACEMENT  AND  REHAB 

RT  53, HANOVER, 01  pg  78 

UNDETERMINED 

RT  53 , HANOVER, 04  pg  92 

RT. 12  3 , HANOVER  pg  92 
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INDEX  OF   HIGHWAY  PROJECTS   BY  COMMUNITY 


HARVARD 

CONSOLIDATED  PRIMARY 


RT-2 , CONCORD, 0  3 


HINGHAM 

CONSOLIDATED  PRIMARY 

NON-FEDERAL  AID 


RT-3, WEYMOUTH, 0  3 

GEO  WASH   BLVD, HINGHAM, 01 
HEWITT'S   COVE, HINGHAM 
ROCKLAND   ST., HINGHAM 
RT.128,HING/WEY. 
RT-3A, HINGHAM, 04 

OTHER  NON  ADVT. 

RTE. 3 A, HINGHAM 
URBAN   SYST  BOSTON   URBANIZ  AREA 

GEO  WASH   BLVD, HINGHAM, 02 


HOLLISTON 

STATE  AID 


HOPKINTON 

RURAL  SECONDARY 


IPSWICH 

FORCE  ACCOUNT 

NON-FEDERAL  AID 


ROCKLAND  ST. HINGHAM 


NORFOLK  ST, HOLLISTON, 01 


MAIN  ST. HOPKINTON, 01 


SO. MAIN  ST.IPSWITCH 

CRACK  SEAL; -D- 5 
GOULD'S  CREEK   BR, 01 
IPSWICH 


LEXINGTON 

NON-FEDERAL  AID 

GROVE   ST. , LEXINGTON 
MINUTEMAN  BIKEPATH 
RT. 2 , LEXINGTON 
RT.2A, LEXINGTON 
RTE. 2A, LEXINGTON 
WATERTOWN  ST . , LEXI NGTON 
WOBURN  ST; LEX./WOBURN 
URBAN  SYST  BOSTON   URBANIZ  AREA 

BEDFORD  ST, LEXINGTON, 01 
HARTWELL   AVE , LEXI NGTON , 0 
MARRETT  RD , LEXI NGTON , 0 1 


LINCOLN 

INTERSTATE  TRANSFER 


RT-2 , LINCOLN, 02 


pg  53 


pg  57 

pg  147 
pg  147 
pg  147 
pg  147 
pg  148 

pg  163 

pg  6  5 
pg  6  5 


pg  160 


pg  58 


pg  161 

pg  150 
pg  148 
pg  148 


pg  148 
pg  140 
pg  148 
pg  148 
pg  148 
pg  149 
pg  159 

pg  6  5 
pg  6  5 
pg  6  6 


pg  89 


LITTLETON 

CONSOLIDATED  PRIMARY 


RT-2 , CONCORD, 0  3 
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LYNN 


INDEX  OF   HIGHWAY  PROJECTS   BY  COMMUNITY 

HWY  BRIDGE  REPLACEMENT  AND  REHAB 

GREAT  RD, LITTLETON, 01  pg  78 

INTERSTATE  RESURFACING  (4R) 

1-495 ,WESTFORD(PHASE  2)  Pg  51 

NON-FEDERAL  AID 

RT. 1-495, LITTLETON  pg  149 


HWY  BRIDGE  REPLACEMENT  AND  REHAB 

CHESTNUT  ST. LYNN  pg  78 

FAYETTE  ST. LYNN  pg  78 

FOX  HILL  RD, LYNN, 01  pg  78 

GREEN  ST,   LYNN, 01  pg  79 

NON-FEDERAL  AID 

LYNN, 2   LOCATIONS  pg  149 

RT. 107, LYNN  pg  149 

RTE. 107 , LYNN.  pg  149 

UNDETERMINED 

LYNN, 2   INTERSECTIONS  pg  92 
URBAN  SYST  BOSTON  URBANIZ  AREA 

WASH.    STS.,LYNN,01  pg  66 


LYNNFIELD 

CONSOLIDATED  PRIMARY 

NON-FEDERAL  AID 


MALDEN 

CONSOLIDATED  PRIMARY 


RT  1,  REVERE, 01  pg  56 

RT.1,SAUGUS,01  pg  155 

RT. 128 , LYNNFIELD  pg  149 


RT  1, REVERE, 01  pg  56 

RT.l ,REV.-MAL.-SAUGUS  pg  57 

HWY  BRIDGE  REPLACEMENT  AND  REHAB 

CLIFTON  ST, MALDEN, 01  pg  79 

MOUNTAIN  AV, MALDEN, 01  pg  79 

NON-FEDERAL  AID 

DIST.8 ,MAINT.  pg  144 

RT  99,SAUGUS,01  pg  155 

PWED 

"PWED", MALDEN  pg  162 

STATE  AID 

WASHINGTON  ST, MALDEN, 01  pg  160 

URBAN  SYST  BOSTON   URBANIZ  AREA 

EASTERN  AVE, MALDEN, 02  pg  66 

EASTRN/BROADWAY, MALDEN, 1  pg   6  6 

MANCHESTER 

NON-FEDERAL  AID 

CRACK  SEAL;-D-5  pg  150 

RT. 128 , MANCHESTER  pg  149 

OTHER  NON  ADVT. 

RT. 128 , BEVERLY  pg  163 
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INDEX  OF  HIGHWAY  PROJECTS   BY  COMMUNITY 

MARLBOROUGH 

INTERSTATE  RESURFACING  (4R) 

1-495 , MARLBOROUGH  pg  50 

RTE. 1-290 ^NORTHBORO  pg  51 

NON-FEDERAL  AID 

MARLBORO  PKNG  GAR, 01  pg  150 

URBAN   SYST  BOSTON   URBANIZ  AREA 

BOUNDARY  ST, MARLBORO, 01  pg  66 

MARSHFIELD 

CONSOLIDATED  PRIMARY 

RT. 139 , PEMBROKE  pg  56 

RT-3 , WEYMOUTH, 03  pg  57 

HWY   BRIDGE  REPLACEMENT  AND  REHAB 

RT  3A, MARSHFIELD, 01  pg  79 

URBAN  SYSTEMS  STATEWIDE 

OCEAN  ST. , MARSHFIELD  pg  59 

MEDFORD 

HWY   BRIDGE   REPLACEMENT  AND  REHAB 

COLLEGE  AVE.    , MEDFORD, 01  pg   7  9 

GROVE  ST, MEDFORD, 01  pg  79 

NORTH  ST, MEDFORD, 01  pg  80 

INTERSTATE  RESURFACING  (4R) 

RT  193 , MEDFORD, 01  pg  50 

RT-I-93 , MEDFORD, 05  pg  50 


NON-FEDERAL  AID 


MEDWAY 

CONSOLIDATED  PRIMARY 


MELROSE 

NON-FEDERAL  AID 


METHUEN 

NON-FEDERAL  AID 


MIDDLETON 

FORCE  ACCOUNT 

NON-FEDERAL  AID 


RIVERSIDE  AVE. MEDFORD, 01  pg  150 

RT. 1-93 , MEDFORD, 06  pg  150 


RT-10  9 ,MEDWAY,01  Pg  55 


RT  99,SAUGUS,01  pg  155 


CRACK  SEAL;-D-5  pg  150 


MILL   ST. MIDDLETON  pg  161 


1-95 , PEABDY./DANV./MIDDL  pg  152 

RT  114 , MIDDLETON, 01  pg  150 

URBAN   SYST  BOSTON  URBANIZ  AREA 

RT  114 , MIDDLETON, 02  pg  66 

MILFORD 

CONSOLIDATED  PRIMARY 

RT  109 , MILFORD, 02  pg  55 
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MILLIS 

CONSOLIDATED  PRIMARY 

RT-10  9 ,MEDWAY,01  pg   5  5 

HWY  BRIDGE  REPLACEMENT  AND  REHAB 

PLAIN  ST,   MILLIS, 01  pg  80 

NON-FEDERAL  AID 

VILLAGE  &   PLEASANT  STS.M  pg  150 

RURAL  SECONDARY 

MILLIS,?   LOCATIONS, 01  pg  58 

MILTON 

HWY  BRIDGE  REPLACEMENT  AND  REHAB 

ADAMS  ST, BOSTON, 01  pg  72 

INTERSTATE  RESURFACING  (4R) 

RT  128, CANTON, 02  pg  50 

NON-FEDERAL  AID 

MILTON-QUINCY  pg  150 

RT  37, MILTON, 01  pg  151 

RT. 138 , MILTON  pg  151 

RT. 138 , MILTON, 01  pg  151 

URBAN  SYST  BOSTON  URBANIZ  AREA 

MILTON, 10   LOCATIONS, 01  pg  67 

RT  28, MILTON, 02  pg  67 

NATICK 

HWY  BRIDGE  REPLACEMENT  AND  REHAB 

BODEN  LANE, NATICK, 01  »     pg  80 

MARION  ST, NATICK, 01  pg  80 

NORTH  MAIN  ST . , NATI CK , 0 1  pg  80 

SPRING  ST., NATICK  pg  80 

WALNUT  ST. , NATICK, 01  pg  81 

NON-FEDERAL  AID 

RT. 9, NATICK  pg  151 

RT.9,NATICK/FRAM.  pg  151 

RTE. 9,WELLESLEY  pg  157 

URBAN  SYST  BOSTON  URBANIZ  AREA 

RT.30 ,FRAMINGHAM  pg  6  5 

NEEDHAM 

INTERSTATE 

HIGHLAND  AV  CORRIDOR, 01  pg  43 

INTERSTATE   RESURFACING  (4R) 

RT  128 , CANTON, 02  pg  50 

NON-FEDERAL  AID 

RT-128 ,DEDHAM,05  pg  145 

RTE.1,DEDHAM/NEEDHAM  pg  146 

NEWBURY 

NON-FEDERAL  AID 

CRACK  SEAL; -D- 5  pg  150 

NEWTON 

HWY  BRIDGE  REPLACEMENT  AND  REHAB 

HAMMOND  ST, NEWTON, 01  pg  81 

INTERSTATE 

HIGHLAND  AV  CORRIDOR, 01  pg  48 
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INTERSTATE  TRANSFER 


NON-FEDERAL  AID 
PWED 


NORFOLK 

NON-FEDERAL  AID 


NORTH 


INTERSTATE  TRANSFER 


COMMONWEALTH  AV, NEWTON,! 
COMMONWEALTH  AV, NEWTON, 2 

RTE. 9 , NEWTON 

"PWED" , NEWTON 


MAIN   ST. , NORFOLK 


ATTLB./PLNVL. PHASE  I 
ATTLB,-   PLNVL. PHASE  II 


NORTH  READING 

NON-FEDERAL  AID 

RTE. 28 , NO. READING 
URBAN   SYST  BOSTON   URBANIZ  AREA 

RT  2 8, NORTH  READING, 01 

NORTHBOROUGH 

INTERSTATE  RESURFACING  (4R) 

RTE. 1-290 , NORTHBORO 
URBAN  SYST  BOSTON   URBANIZ  AREA 

BOUNDARY   ST, MARLBORO, 01 


NORWELL 

CONSOLIDATED  PRIMARY 


NON-FEDERAL  AID 


REST  AREA  RT.3  NORWELL 
REST  AREA  RT.3, NORWELL 
RT-3 , WEYMOUTH, 03 

RT  53 , NORWELL, 0  2 


NORWOOD 

URBAN   SYST   BOSTON   URBANIZ  AREA 

CANTON  ST. /UNIV. AV, WEST. 


PEABODY 

CONSOLIDATED  PRIMARY 


HAZARD  ELIMINATION 
NON-FEDERAL  AID 


RT  lA, NORWOOD, 0  3 


RT  1, PEABODY, 0  3 
RT. 128 , PEABODY 

LOWELL   ST., PEABODY 

1-9  5 , PEABDY./DANV./MIDDL 
PEABDY/DANV/BEVRLY 
PINE  ST. , PEABODY 
RT. 128 ,LYNNFIELD 
RTE. 1 , PEABODY 


pg  8  9 
pg   8  9 

pg  151 

pg  162 

pg  152 


pg  90 
pg  90 


pg  152 
pg  6  7 

pg  51 
pg  6  6 


pg  55 
pg  55 
pg  57 

pg  152 


pg  6  7 
pg  67 


pg  55 
pg  55 

pg  87 

pg  152 
pg  152 
pg  152 
pg  149 
pg  152 
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PEMBROKE 

CONSOLIDATED  PRIMARY 

RT. 139, PEMBROKE 
RT-3 , WEYMOUTH, 0  3 
HWY  BRIDGE   REPLACEMENT  AND  REHAB 

RT  53 , HANOVER, 01 


PEPPERELL 

NON-FEDERAL  AID 


PLAINVILLE 

INTERSTATE  TRANSFER 


NON-FEDERAL  AID 


"HANDICAPPED  RAMPS" 


ATTLB./PLNVL. PHASE  I 
ATTLB,-   PLNVL. PHASE  II 

RTE.l, PLAINVILLE 


QUINCY 

INTERSTATE  RESURFACING  (4R) 

BRAIN/QCY/MIL/RAN 

NON-FEDERAL  AID 

QUINCY  SCHOOL   ZONES, 02 
RT. 28, QUINCY, 02 
RTE. 3-A,QUINCY-WEYM0UTH 
URBAN  SYST  BOSTON  URBANIZ  AREA 

WILLARD  ST. QUINCY 


RANDOLPH 

INTERSTATE  RESURFACING  (4R) 


INTERSTATE  TRANSFER 
NON-FEDERAL  AID 


BRAIN/QCY/MIL/RAN 
RT  128 , CANTON, 02 

RANDOLPH, 5  LOCATIONS. 

RT.28 ,AVON 


READING 

INTERSTATE   RESURFACING  (4R) 

RTS. 1-9  3/12  9 ,WILIMINGTON 

UNDETERMINED 

RT  2 8, READING, 02 
URBAN   SYST  BOSTON   URBANIZ  AREA 

RT-129 , WILMINGTON, 02 

REVERE 

CONSOLIDATED  PRIMARY 

RT  1, REVERE, 01 
RT. 1 , REV. -MAL . -SAUGUS 
RT.l, REVERE 
HWY  BRIDGE   REPLACEMENT  AND  REHAB 

RAILROAD  AVE,    REVERE, 01 
RT  60, REVERE, 01 

INTERSTATE  TRANSFER 

BEACH   ST. , REVERE, 01 

NON-FEDERAL  AID 
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"HANDICAPPED  RAMPS" 
AMER . LEG . HWY . REVERE . 
BENNINGTON  ST, REVERE 
BR. PAINTING, DI ST. 8 
DIST.8 ,MAINT. 
MILL  CREEK, CHELSEA, 01 
RT  1-A, REVERE, 09 
RT  lA, BOSTON, 01 
RT. 107, REVERE 
RTS.10  7/1A,REV-SAUGUS 
STA  SIG  UPD,DIST.8 ,02 
URBAN  SYST  BOSTON  URBANIZ  AREA 

EASTERN  AVE,MALDEN,02 


pg 
pg 
pg 
pg 
pg 
pg 
pg 
pg 
pg 
pg 
pg 

pg 


146 
153 
153 
154 
144 
145 
154 
143 
154 
155 
154 


ROCKLAND 

CONSOLIDATED  PRIMARY 

NON-FEDERAL  AID 


RT-3 , WEYMOUTH, 0  3 
RTS. 123-139 , ROCKLAND 


pg  57 
pg  154 


ROWLEY 


NON-FEDERAL  AID 


CRACK  SEAL;-D-5 


pg  150 


SALEM 


CONSOLIDATED  PRIMARY 

BEVERLY-SALEM  PROJ.,01 
.BEVERLY-SALEM  PROJ.,03 
BEVERLY-SALEM  PROJ.,04 
HWY  BRIDGE  REPLACEMENT  AND  REHAB 

BEVERLY-SALEM  PROJ.,02 
MARCH  ST. , SALEM 

NON-FEDERAL  AID 

BRIDGE  ST. , SALEM 
CROSS  ST. , SALEM 
RT. 1-A, SALEM 
RT. 107, SALEM, 02 
URBAN  SYST   BOSTON  URBANIZ  AREA 

RILEY   PLAZA, SALEM 


pg  56 
pg  56 
pg  53 

pg  81 
pg  81 

pg  154 
pg  154 
pg  155 
pg  155 

pg  68 


SALISBURY 

NON-FEDERAL  AID 


CRACK  SEAL; -D- 5 


pg  150 


SAUGUS 


CONSOLIDATED  PRIMARY 

RT  1, REVERE, 01 
RT . 1 , REV . -MAL . - SAUGUS 
HWY   BRIDGE   REPLACEMENT  AND  REHAB 

ESSEX  ST, SAUGUS, 01 

NON-FEDERAL  AID 

RT  lA, BOSTON, 01 
RT  107 , SAUGUS, 01 
RT  99, SAUGUS, 01 
RT.l, SAUGUS, 01 
RT. 107 , REVERE 
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pg  56 
pg  57 

pg  81 


pg 
pg 
pg 
pg 
pg 


143 
155 
155 
155 
154 
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RTS.107/1A,REV-SAUGUS  pg  155 

STA  SIG  UPD,DIST.8 ,02  pg  154 

URBAN  SYST  BOSTON  URBANIZ  AREA 

WALNUT  &  MAIN  STS.,SAUGU  pg  68 

SCITUATE 

HWY  BRIDGE  REPLACEMENT  AND  REHAB 

ED. FOSTER  RD , SCI TUATE , 0 1  pg  32 

RT  3A,MARSHFIELD,01  pg  79 


INTERSTATE  TRANSFER 
NON-FEDERAL  AID 


SHARON 

NON-FEDERAL  AID 


SHERBORN 

STATE  AID 


FRONT  ST, SCITUATE, 01  pg  90 

STOCKBRIDGE  RD, SCITUATE  pg  155 

RTE.1,PLAINVILLE  pg  153 

COOLIDGE  ST, SHERBORN, 01  pg  160 


SOMERVILLE 

HWY  BRIDGE  REPLACEMENT  AND  REHAB 

BEACON  ST, SOMERVL,01  pg  8  2 

CEDAR  ST, SOMERVILLE, 01  pg  82 

DANE  ST, SOMERVILLE, 01  pg  32 

LOWELL  ST, SOMERVILLE, 01  pg  82 

SCHOOL  ST, SOMERVILLE, 01  pg  32 

WALNUT  ST, SOMERVILLE, 01  pg  83 

WEBSTER  AVE. , SOMERVILLE  pg  83 

INTERSTATE  RESURFACING  (4R) 

RT. 1-93 , SOMERVILLE  pg  51 

RT-I-93 ,MEDFORD,05  pg  50 


INTERSTATE  TRANSFER 
NON-FEDERAL  AID 
PWED 


HIGHLAND  AVE, SOMERVILLE,  pg  90 

"HANDICAPPED  RAMPS"  pg  146 

"PWED", SOMERVILLE  pg  162 


SOUTHBOROUGH 

HWY   BRIDGE   REPLACEMENT  AND  REHAB 

RT  85, SOUTHBOROUGH, 01  pg  83 

INTERSTATE  RESURFACING  (4R) 

RT. 1-495 , SOUTHBORO  pg  51 

NON-FEDERAL  AID 

RT.30 ,FRAM./SO. BORO  pg  146 

RT. 9 ,WTBORO; SOBORO; FRAM.  pg  157 

URBAN  SYST  BOSTON  URBANIZ  AREA 

FRAMNGHM  RD , SOUTHBORO , 0 1  pg  68 

VALLEY  RD. , SOUTHBOROUGH  pg  68 

STONEHAM 

FORCE  ACCOUNT 

MAPLE  ST. STONEHAM, 01  pg  161 
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NON-FEDERAL  AID 

MONTVALE  AVE.WOBURN 
RTE. 28 , STONEHAM 
SUMMER   ST. , STONEHAM, 01 
URBAN  SYST  BOSTON  URBANIZ  AREA 

MONTVALE  AVE , STONEHAM , 0 1 

STOUGHTON 

NON-FEDERAL  AID 


UNDETERMINED 


RT  24, STOUGHTON, 01 
RT  138 , STOUGHTON, 01 


SUDBURY 

CONSOLIDATED  PRIMARY 

RT  20 , SUDBURY, 01 
HWY   BRIDGE  REPLACEMENT  AND  REHAB 

SHERMAN  BRDGE  RD,WAYLAND 
URBAN  SYST  BOSTON   URBANIZ  AREA 

SUDBURY, 4   LOCATIONS, 01 

SWAMPSCOTT 

HWY   BRIDGE   REPLACEMENT  AND  REHAB 

DANVERS   RD, SWAMPSCOTT, 01 


TOPSFIELD 

NON-FEDERAL  AID 


WAKEFIELD 

UNDETERMINED 


ESSEX  ST, SWAMPSCOTT, 01 


RT.l, TOPSFIELD 


VERNON  ST. , WAKEFIELD 


WALPOLE 

HWY  BRIDGE  REPLACEMENT  AND  REHAB 

WEST  ST, WALPOLE, 01  ' 

URBAN  SYST  BOSTON   URBANIZ  AREA 

MAIN   ST, WALPOLE, 01 
WALPOLE, 3   LOCATIONS, 01 

WALTHAM 

HWY   BRIDGE  REPLACEMENT  AND  REHAB 

SOUTH   ST, WESTON, 01 

NON-FEDERAL  AID 

MAIN  ST. , WALTHAM 
NEWTON   ST . , WALTHAM , 0 1 
URBAN   SYST  BOSTON   URBANIZ  AREA 

RT  20 , WALTHAM, 0  5 
RT-20 , WALTHAM, 04 

WATERTOWN 

URBAN   SYST  BOSTON   URBANIZ  AREA 

NO. BEACON  &   WATERTOWN  ST 
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WAYLAND 

HWY  BRIDGE   REPLACEMENT  AND  REHAB 

RTE. 20 , WAYLAND  pg  8  4 

SHERMAN  BRDGE  RD, WAYLAND  pg   8  4 

OTHER  NON  ADVT. 

RICE  RD., WAYLAND  pg   16  3 

URBAN  SYST  BOSTON  URBANIZ  AREA 

RT  27 , WAYLAND, 01  pg  69 

WELLESLEY 

HAZARD  ELIMINATION 

PA VT. MARKINGS  pg  87 

HWY  BRIDGE  REPLACEMENT  AND  REHAB 

CREST  RD. WELLESLEY  pg  84 

GLEN  RD.,WELLESLY  pg  8 4 

KINGSBRY  ST, WELLESLEY, 01  pg  84 

ROUTE  9, WELLESLEY, 03  pg  84 

WESTON  RD. WELLESLEY, 01  pg  85 

INTERSTATE  RESURFACING  (4R) 

RT  128 , CANTON, 02  pg  50 


NON-FEDERAL  AID 


WENHAM 

NON-FEDERAL  AID 


OTHER  NON  ADVT. 


WESTBOROUGH 

NON-FEDERAL  AID 


RTE. 9 , WELLESLEY  pg  157 


CRACK  SEAL; -D- 5  pg  150 

RT.1A,WENHAM,01  pg  157 

RT. 12 8, BEVERLY  pg  163 


RT. 9 ,WTBORO; SOBORO; FRAM.  pg  157 


WESTFORD 

INTERSTATE  RESURFACING  (4R) 

1-495, WESTFORD(PHASE  2)  Pg  51 

WESTON 

HWY  BRIDGE  REPLACEMENT  AND  REHAB 

SOUTH  ST, WESTON, 01  pg  85 

NON-FEDERAL  AID 

RT. 20, WESTON  pg  157 

WESTWOOD 

HWY  BRIDGE  REPLACEMENT  AND  REHAB 

BLUE  HILL  DR, WESTWOOD, 0  2  pg  85 

INTERSTATE   RESURFACING  (4R) 

RT  128, CANTON, 02  pg  50 

NON-FEDERAL  AID 

RT  128 , WESTWOOD, 02  pg  157 

RT  128 , WESTWOOD, 03  pg  157 

RT. 1-95 (128 )WESTWOOD  pg  158 

RTE. 1 , DEDHAM/NEEDHAM  pg  146 

WESTWOOD  pg  158 

URBAN  SYST   BOSTON   URBANIZ  AREA 
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CANTON  ST. /UNIV. AV, WEST. 


WEYMOUTH 

CONSOLIDATED  PRIMARY 

NON-FEDERAL  AID 


RT-3 , WEYMOUTH, 0  3 

PARK  AV.&   PLEASANT, WEYMO 

RT  128 , BRAINTREE,03 

RT.128,HING/WEY. 

RTE.128 , BRAIN/WEY. 

RTE.18 , WEYMOUTH 

RTE. 3-A,QUINCY-WEYM0UTH 


WILMINGTON 

HWY   BRIDGE  REPLACEMENT  AND  REHAB 

BUTTERS  ROW,WILMINGTON01 
FAMES   ST, WILMINGTON, 01 
RT  62 , WILMINGTON, 01 

INTERSTATE  RESURFACING  (4R) 

RT-12 5 , WILMINGTON, 01 
RTS. 1-9  3/12  9 ,WILIMINGTON 

NON-FEDERAL  AID 

"SPECIAL" 

HIGH  ST. , WILMINGTON, 01 
URBAN  SYST  BOSTON  URBANIZ  AREA 

RT.125   @   BALLARDVALE  RD. 
RT-129 , WILMINGTON, 02 
RT-62 , WILMINGTON, 02 


WINCHESTER 

FORCE  ACCOUNT 

NON-FEDERAL  AID 

UNDETERMINED 


WINTHROP 

INTERSTATE  TRANSFER 


MAIN  ST. BR. , WINCHESTER 
RT. 3 , WINCHESTER 
RT. 3 , WINCHESTER,  01 

VETERANS   RD , WI NTHROP , 0 1 


WOBURN 


HWY  BRIDGE  REPLACEMENT  AND  REHAB 

NEW  BOSTON  ST, WOBURN, 01 
INTERSTATE  RESURFACING  (4R) 

RT  193 , WOBURN, 01 

NON-FEDERAL  AID 

MONTVALE  AVE. WOBURN 
WOBURN  ST; LEX. /WOBURN 
URBAN   SYST  BOSTON   URBANIZ  AREA 

MISHAWUM  RD, WOBURN, 02 
WASHINGTON  ST, WOBURN, 01 


WRENTHAM 

INTERSTATE  TRANSFER 


ATTLB./PLNVL. PHASE  I 
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pg  6  7 


pg  57 

pg  158 
pg  144 
pg  147 
pg  144 
pg  158 
pg  153 


pg  85 
pg  85 
pg  85 

pg  51 
pg  51 

pg  158 
pg  158 

og  70 
pg  70 
pg  70 


pg  161 
pg  158 
pg  93 

pg  90 

pg  8  6 

pg  52 

pg  159 
pg  159 

pg  70 
pg  70 

pg  90 
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ATTLB,-  PLNVL. PHASE  II  pg  90 

NON-FEDERAL  AID 

RT  1 ,WRENTHAM,02  pg  159 

RT.l ,WRENTHAM  pg  159 

RTE.1,PLAINVILLE  pg  153 
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8.5     INDEX  OF  HIGHWAY  PROJECTS   BY  SUBREGION 


Tnis  section  of  the  Appendix  lists  a  subset  of  the  highway  projects  in 
this  document  by  their  Metropolitan  Area  Planning  Council  subregion. 
This  section  does  not  contain  projects  that  involve  work  only  in 
cominuni ti es  that  do  not  belong  to  a  subregion.     Consult  the  above 
community  index  for  these  projects. 


MAGIC 

CONSOLIDATED  PRIMARY 


GREAT  RD./MAIN  ST. ACTON 

pg 

C  "3 

D  J 

RT  2, ACTON, 0  2 

pg 

J  J 

RT  20, SUDBURY, 01 

pg 

J  / 

RT-2, CONCORD, 03 

pg 

53 

RT-2 , CONCORD, 04 

pg 

54 

HWY  BRIDGE  REPLACEMENT 

AND  REHAB 

GREAT  RD, LITTLETON, 01 

pg 

78 

RT  2, CONCORD, 0  2 

pg 

77 

SHERMAN  BRDGE  RD,WAYLAND 

pg 

84 

INTERSTATE.  RESURFACING 

(4R) 

1-495 , MARLBOROUGH 

pg 

50 

1-495 ,WESTFORD(PHASE  2) 

pg 

51 

RTE. 1-290 , NORTHBORO 

pg 

51 

INTERSTATE  TRANSFER 

RT  2, CONCORD, 0  5 

pg 

89 

NON-FEDERAL  AID 

MARLBORO  PKNG  GAR, 01 

pg 

150 

RT  62 , CONCORD, 01 

pg 

145 

RT. 1-49  5 , LITTLETON 

pg 

149 

UNDETERMINED 

RT. 2, CONCORD 

pg 

92 

URBAN  SYST  BOSTON   URBANIZ  AREA 

BOUNDARY   ST , MARLBORO , 0 1 

pg 

66 

SUDBURY, 4   LOCATIONS, 01 

pg 

68 
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Metrowest 

CONSOLIDATED  PRIMARY 

RT  12  6 ,FRAMINGHAM,01 
RT  20, SUDBURY, 01 

HAZARD  ELIMINATION 

PAVT. MARKINGS 
HWY  BRIDGE  REPLACEMENT  AND  REHAB 

BODEN  LANE,NATICK,01 
BOSTON   RD,FRAMINGHAM,  01 
CREST  RD.WELLESLEY 
GLEN  RD. ,WELLESLY 
HOWE  ST. , ASHLAND, 01 
KINGSBRY  ST,WELLESLEY, 01 
MARION  ST,NATICK,01 
NORTH  MAIN  ST . , NATI CK , 0 1 
ROUTE  9,WELLESLEY,03 
RT  85,SOUTHBOROUGH,01 
RTE. 20 ,WAYLAND 
SHERMAN  BRDGE  RD,WAYLAND 
SOUTH  ST, WESTON, 01 
SPRING  ST. ,NATICK 
WALNUT  ST. ,NATICK,01 
WESTON  RD.WELLESLEY, 01 
(4R) 

1-495 , MARLBOROUGH 
RT  128, CANTON, 02 
RT. 1-495 ,SOUTHBORO 
RTE. 1-290 , NORTHBORO 

FOUNTAIN  ST,FRAMINGHM,01 
MARLBORO  PKNG  GAR, 01 
RT. 20 , WESTON 
RT. 30 ,FRAM./SO. BORO 
RT. 9,NATICK 
RT. 9 ,NATICK/FRAM. 
RT. 9 ,WTBORO; SOBORO; FRAM. 
RTE. 9,WELLESLEY 

OTHER  NON  ADVT. 

RICE   RD. ,WAYLAND 
URBAN  SYST  BOSTON  URBANIZ  AREA 

BOUNDARY  ST, MARLBORO, 01 
FRAMNGHM  RD , SOUTHBORO , 0 1 
RT  2  7,WAYLAND,01 
RT. 30 ,FRAMINGHAM 
SUDBURY, 4   LOCATIONS, 01 
VALLEY  RD. ,SOUTHBOROUGH 


INTERSTATE  RESURFACING 


NON-FEDERAL  AID 


pg  54 
pg  57 

pg  87 

pg  80 

pg  77 

pg  8  4 

pg  8  4 

pg  72 

pg  84 

pg  80 

pg  80 

pg  84 

pg  83 

pg  8  4 

pg  84 

pg  85 

pg  80 

pg  81 

pg  85 

pg  50 

pg  50 

pg  51 

pg  51 

pg  146 
pg  150 
pg  157 
pg  146 
pg  151 
pg  151 
pg  157 
pg  157 

pg  163 

pg  6  6 
pg  68 
pg  69 
pg  6  5 
pg  68 
pg  68 
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North  Central 

CONSOLIDATED  PRIMARY 


FORCE  ACCOUNT 


HAZARD  ELIMINATION 


HWY  BRIDGE  REPLACEMENT 


INTERSTATE  RESURFACING 


NON-FEDERAL  AID 


UNDETERMINED 


URBAN   SYST  BOSTON 


RT  1, REVERE, 01 

RT  3 , BURLINGTON, 05 

MAIN   ST. BR. , WINCHESTER 
MAPLE  ST.STONEHAM,01 

PAVT. MARKINGS 

AND  REHAB 

BUTTERS  ROW,WILMINGTON01 
EAMES   ST, WILMINGTON, 01 
NEW  BOSTON  ST,WOBURN,01 
RT  62 , WILMINGTON, 01 

(4R) 

RT  193 ,WOBURN,01 
RT-12 5 , WILMINGTON, 01 
RTS. 1-9  3/12  9 ,WILIMINGTON 

"SPECIAL" 

HIGH  ST. , WILMINGTON, 01 
MINUTEMAN  BIKEPATH 
MONTVALE  AVE.WOBURN 
RT.1,SAUGUS,01 
RT. 128 ,LYNNFIELD 
RT. 3 , WINCHESTER 
RTE. 28, NO. READING 
RTE. 28 , STONEHAM 
RTE. 3, BURLINGTON 
SUMMER   ST. , STONEHAM, 01 
WOBURN  ST; LEX./WOBURN 


RT  28 , READING, 02 
RT. 3 , WINCHESTER, 01 
VERNON   ST. , WAKEFIELD 
URBANIZ  AREA 

CROSBY   DR. ( PHASE   II ) 
CROSBY  DR. (PHASE  III) 
GREAT  RD, BEDFORD, 01 
MISHAWUM   RD, WOBURN, 02 
MONTVALE  AVE , STONEHAM , 0 1 
RT. 28, NORTH  READING, 01 
RT.125   (a   BALLARDVALE  RD. 
RT. 3 A, BURLINGTON, 01 
RT-12 9 , WILMINGTON, 02 
RT-52 , WILMINGTON, 0  2 
WASHINGTON   ST, WOBURN, 01 
WINN   ST. , BURLINGTON 
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INDEX  OF  HIGHWAY  PROJECTS   BY  SQBREGION 


North  Shore 

CONSOLIDATED  PRIMARY 


FORCE  ACCOUNT 


HAZARD  ELIMINATION 


BEVERLY-SALEM  PROJ.,01 
BEVERLY-SALEM  PROJ.,03 
BEVERLY-SALEM  PROJ.,04 
RT  1,PEABODY,0  3 
RT  128 ,DANVERS,05 
RT. 128 ,PEABODY 

MILL  ST.MIDDLETON 
SO. MAIN  ST.IPSWITCH 


LOWELL  ST.,PEABODY 
HWY  BRIDGE  REPLACEMENT  AND  REHAB 

BEVERLY-SALEM  PROJ.,02 
DANVERS  RD,SWAMPSCOTT,01 
ESSEX  ST,SWAMPSCOTT,01 
MARCH   ST. , SALEM 


NON-FEDERAL  AID 


OTHER  NON  ADVT. 


UNDETERMINED 


BRIDGE  ST. , SALEM 
CRACK  SEAL;-D-5 
CROSS  ST. , SALEM 
GOULD'S  CREEK  BR, 01 
1-95, PEABDY./DANV./MIDDL 
IPSWICH 

PEABDY/DANV/BEVRLY 

PINE  ST. ,PEABODY 

RT  114,MIDDLETON,01 

RT.1-A,SALEM 

RT. 1 , TOPSFIELD 

RT.1A,WENHAM,01 

RT. 107 , SALEM, 02 

RT. 127 , GLOUCESTER, 0  3 

RT. 128 , GLOUCESTER 

RT. 128 , GLOUCESTER, 0  2 

RT. 128 ,LYNNFIELD 

RT. 128 , MANCHESTER 

RTE. 1 , PEABODY 

RTE. 127 , GLOUCESTER 

RTE. 133 , ESSEX 

RT. 128, BEVERLY 


GLOUCESTER  AV  BR, 01 
URBAN   SYST  BOSTON   URBANIZ  AREA 

COMMUN  COL   RD, BEVERLY, 01 
HIGH  ST, DANVERS, 01 
RILEY   PLAZA, SALEM 
RT  114 ,MIDDLETON, 02 
WASHINGTON  ST , GLOUCESTER 
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INDEX  OF  HIGHWAY  PROJECTS  BY  SUBREGION 


INTERSTATE  TRANSFER 


NON-FEDERAL  AID 


South  Shore 

CONSOLIDATED  PRIMARY 

REST  AREA  RT.3  NORWELL 
REST  AREA   RT.3, NORWELL 
RT. 139, PEMBROKE 
RT-3 , WEYMOUTH, 0  3 
HWY  BRIDGE   REPLACEMENT  AND  REHAB 

ED. FOSTER   RD , SCI TUATE , 0 1 
RT  3A,MARSHFIELD,01 
RT  53 , HANOVER, 01 

FRONT  ST,SCITUATE,01 

GEO  WASH  BLVD,HINGHAM,01 
HEWITT'S  COVE,HINGHAM 
PARK  AV.&   PLEASANT, WEYMO 
ROCKLAND  ST.,HINGHAM 
RT  128 , BRAINTREE,03 
RT  53 , NORWELL, 0  2 
RT.128 ,HING/WEY. 
RT.3A,COHASSET,02 
RT-3A,HINGHAM,04 
RTE.128 ,BRAIN/WEY. 
RTE. 18 , WEYMOUTH 
RTE. 3-A,QUINCY-WEYM0UTH 
RTS. 12  3-13  9 , ROCKLAND 
STOCKBRIDGE  RD,SCITUATE 

RTE. 3A,HINGHAM 


OTHER  NON  ADVT. 


UNDETERMINED 

RT  5 3, HANOVER, 0  4 
RT. 123 , HANOVER 
URBAN  SYST   BOSTON   URBANIZ  AREA 

GEO  WASH  BLVD,HINGHAM,0  2 
ROCKLAND  ST.HINGHAM 

URBAN  SYSTEMS  STATEWIDE 

OCEAN  ST. ,MARSHFIELD 
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INDEX  OF  HIGHWAY  PROJECTS   BY  SUBREGION 


Southwest 

CONSOLIDATED  PRIMARY 

RT  109 ,MILFORD,02 
RT-10  9,MEDWAY,01 
RTE. 140 , FRANKLIN, 0  3 
HWY  BRIDGE   REPLACEMENT  AND  REHAB 

PLAIN  ST,  MILLIS,01 
RT  14  0 , FRANKLIN, 0  2 
RTE. 140 , FRANKLIN 


INTERSTATE  TRANSFER 


NON-FEDERAL  AID 


RURAL  SECONDARY 


STATE  AID 


ATTLB./PLNVL. PHASE  I 
ATTLB,-   PLNVL. PHASE  II 

MAIN  ST. , NORFOLK 
RT  1,WRENTHAM,02 
RT. 1 ,WRENTHAM 
RTE. 1 , PLAINVILLE 
VILLAGE  &   PLEASANT  STS.M 

MAIN  ST.HOPKINTON,01 
MILLIS,7   LOCATIONS, 01 

COOLIDGE  ST,SHERBORN,01 
NORFOLK  ST,HOLLISTON,01 
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INDEX  OF  HIGHWAY  PROJECTS   BY  SUBREGION 


Three  Rivers 

HWY  BRIDGE  REPLACEMENT  AND  REHAB 

BLUE  HILL 
DEDHAM  ST, 
HIGH  ST. , 


DR, WESTWOOD,0  2 
, CANTON 


INTERSTATE 


INTERSTATE  RESURFACING 


NON-FEDERAL  AID 


UNDETERMINED 


URBAN   SYST  BOSTON 


CANTON, Dl 
RT  138, CANTON, 03 
SPAULDING  ST, CANTON, 01 
SPRING   ST. , DEDHAM, 01 
WEST  ST,WALPOLE,01 

HIGHLAND  AV  CORRIDOR, 01 
(4R) 

RT  128, CANTON, 02 

RT. 1-95/128   INTER., CANTO 


RT  lA, DEDHAM, 02 
RT  128 , DEDHAM, 02 
RT  128 ,WESTWOOD,02 
RT  128 ,WESTWOOD,03 
RT  24,STOUGHTON,01 
RT. 1-95 (128 )WESTWOOD 
RT. 138 , MILTON 
RT-128 , DEDHAM, 05 
RTE. 1 , DEDHAM/NEEDHAM 
RTE.1,PLAINVILLE 
SPAULDING   ST., CANTON 
WASHINGTON   ST., DEDHAM 
WESTWOOD 

RT  138 ,STOUGHTON,01 
URBANIZ  AREA 

CANTON  ST. /UNIV. AV, WEST. 
MAIN  ST, WALPOLE, 01 
RT  lA, NORWOOD, 03 
WALPOLE, 3   LOCATIONS, 01 
WASHINGTON  ST, BOSTON, 01 
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8.6     AIR  QUALITY  ANALYSIS 


The  MPO  will  submit  the  air-quality  analysis  of  annual  element  highway 
projects  within  30  days  of  endorsement  of  the  TIP. 
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1  INTRODUCTION 


The  Transportation  Improvement  Program  (TIP)  is  a  staged,  five-year  program  of  capital 
improvements  to  the  Boston  metropolitan  area's  transit  and  highway  transportation 
systems.  The  capital  improvement  projects  in  the  TIP  are  consistent  with  the  1983 
Transportation  Plan  which  describes  the  Boston  metropolitan  area's  long-range  and 
region-wide  policy  for  the  development  of  its  transit  and  highway  transportation  systems. 
The  TIP  is  a  set  of  short-range  and  specific  capital  projects  that  implement  that  policy. 

Capital  improvement  projects  in  the  TIP  are  expected  to  be  candidates  for  Federal-aid 
funding  of  their  implementation  at  some  time  during  the  next  five  Federal  fiscal  years. 
Projects  in  the  Annual  Element  of  the  TIP  are  expected  to  be  ready  for  implementation 
during  Federal  Fiscal  Year  1992,  which  extends  from  October  1,  1991  through 
September  30,  1992.  Projects  in  the  2-5  Year  Element  of  the  TIP  are  likely  to  be  ready 
for  implementation  funds  during  Federal  Fiscal  Years  1993  through  1996. 

Because  the  Fiscal  Year  1991  document  was  only  endorsed  in  August  of  this  year  and 
because  compliance  with  the  Clean  Air  Act  of  1990  requires  that  a  1992  TIP  be  filed  by 
October  1  of  this  year,  projects  listed  in  this  TIP  are  the  same  as  those  listed  the  1991 
TIP,  although  one  project  has  been  moved  to  the  annual  element.  This  has  been  done 
with  the  understanding  the  MPO  will  begin  the  TIP  amendment  process  in  November 
1991  and  has  agreed  to  the  goal  of  completing  draft  TIP  amendments  for  circulation 
within  three  months  after  the  enactment  of  the  National  Surface  Transportation  Act. 
Projects  listed  in  the  annual  and  2-5  year  elements  of  the  amended  TIP  will  be  selected 
according  to  a  mix  of  the  expected  advertising  date  and  the  percent  of  design 
completion.  For  further  information  regarding  1990  Clean  Air  Act  requirements,  please 
see  Section  9.4  on  page  131. 

Congress  is  currently  considering  several  bills  that  have  been  filed  regarding  the 
establishment  of  a  new  National  Surface  Transportation  Act.  Integral  features  of 
emerging  proposed  legislation  are  fundamental  changes  in  the  apportionments  of 
Federal-aid  funds  and  the  creation  of  a  two-tiered  National  Highway  System.  The  four 
major  Federal-aid  systems  are  presently  Federal-aid  Interstate,  Federal-aid  Primary, 
Federal-aid  Secondary  and  Federal-aid  Urban  Systems.  Under  the  proposed  legislation, 
a  new  system  entitled  Highways  of  National  Significance  (HNS)  would  be  created.  This 
first  tier  will  include  those  roads  which  are  clearly  of  national  importance.  It  will  provide 
funding  for  all  of  the  present  Federal-aid  Interstate  System*  and  a  portion  of  the  present 
Federal-aid  Primary  System.  The  Federal  Highway  Administration  (FHWA)  has 
requested  the  states'  assistance  in  identifying,  for  "illustrative"  purposes,  the  highways  that 
would  be  eligible  to  be  included  in  such  a  system  using,  in  part,  criteria  recommended 
by  the  American  Association  of  State  Highway  and  Transportation  Officials  (AASHTO). 


*  Except  for  the  Central  Artery  project  and  the  completion  of  the  Interstate  Transfer  Program 
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The  remaining  Federal-aid  Primary,  Federal-aid  Secondary  and  Federal-aid  Urban 
Systems  highways  that  are  not  included  in  the  HNS  would  be  eligible  for  Federal-aid 
funding  under  a  second  tier  Urban/Rural  System. 

The  Annual  (1992)  Highway  Element  of  this  TIP  document  has  been  divided  into  the 
traditional  FHWA  funding  categories.  However,  because  enactment  of  a  new  Surface 
Transportation  Act  is  expected  to  occur  sometime  within  this  fiscal  year,  it  is  likely  that  at 
least  some  of  the  projects  listed  under  the  current  funding  categories  will  shift  to  a  new 
category.  Notation  of  the  likely  new  funding  category  has  been  made  in  the  Annual 
Element,  while  the  2-5  year  Highway  Element  has  been  defined  solely  in  terms  of  the 
new  HNS  and  Urban/Rural  System  concept.  The  funding  categories,  the  Federal/State 
cost  share  and  the  projects  listed  in  the  annual  and  2-5  year  elements  can  be  found  in  in 
Chapters  3  &  4  respectively. 

Federal  funding  levels  are  not  yet  determined  under  the  proposed  new  categories.  The 
project  cost  distribution  shown  in  the  highway  elements  reflect  the  latest 
communications  between  the  MDPW  and  the  FHWA. 

The  document  reflects  a  comprehensive  regionwide  TIP  for  the  Boston  metropolitan 
area  and  fully  supports  the  Boston  Depressed  Central  Artery/Third  Harbor  Tunnel 
project. 

1 .1      PRODUCTION  AND  CONTENT 

The  TIP  is  developed  and  updated  annually  under  the  direction  of  the  Boston  region's 
Metropolitan  Planning  Organization  (MPO).  The  following  six  agencies,  acting  jointly, 
constitute  the  MPO: 

•  Executive  Office  of  Transportation  and  Construction 

•  Massachusetts  Department  of  Public  Works 

•  Massachusetts  Bay  Transportation  Authority 

•  Metropolitan  Area  Planning  Council 

•  MBTA  Advisory  Board 

•  Massachusetts  Port  Authority 

The  MPO  produces  the  TIP  in  compliance  with  the  requirements  of  Title  23  of  the 
Code  of  Federal  Regulations,  Chapter  I,  Part  450,  Subpart  B,  effective  August  1,  1983. 
The  Urban  Mass  Transportation  Administration  (UMTA)  and  the  Federal  Highway 
Administration  (FHWA)  jointly  established  these  requirements  for  the  production  and 
content  of  the  TIP. 

Federal  regulations  require  that  projects  to  be  funded  by  certain  Federal-aid  transit  and 
highway  programs  must  appear  in  the  TIP.  Federal  regulations  allow  the  TIP  to  omit 
projects  that  either  rehabilitate  facilities  or  improve  safety  but  do  not  increase  traffic 
capacity.  The  TIP  includes  projects  that  the  MPO  has  programmed  for  Federal-aid 
funding  during  the  current  5-year  period  and  specifies  those  anticipated  to  be 
constructed  within  the  Federal  fiscal  year.  Projects  in  the  Future  category  of  the  Transit 
and  Highway  Elements  that  are  expected  to  require  Federal-aid  funds,  but  not  during 
the  five-year  period  of  this  TIP  are  not  part  of  the  formal  Transportation  Improvement 
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Program  but  are  included  in  this  document  for  information.  These  may  be  either  the 
succeeding  elements  of  projects  whose  near-term  elements  are  programmed  in  the  TIP, 
or  entire  projects  that  the  MPO  may  program  in  future  TIPs. 

1 .2      PUTTING  THE  TIP  INTO  CONTEXT 

1.2.1  One  Part  of  a  Process 

The  TIP  and  its  production  are  part  of  a  larger  process  that  transforms  the  perceptions  of 
needs  and  opportunities  into  actual  transportation  improvements.  The  MPO  and  its 
individual  agencies  constantly  investigate  problems  and  opportunities  and  analyze 
potential  improvements  and  their  benefits  and  costs.  When  either  the  MPO  or  one  of 
its  member  agencies  makes  the  decision  to  undertake  a  potential  improvement  with 
Federal-aid  funds,  the  project  enters  the  2-5  year  element  or  the  future  element  of  the 
TIP.  The  MPO  member  agency  that  will  implement  the  project  assumes  the 
responsibility  for  executing  the  development,  design  and  implementation  of  the  project. 
All  other  things  being  equal,  the  smaller  its  size,  the  less  its  complexity,  and  the  higher  its 
priority,  the  faster  a  project  will  progress  through  these  phases.  When  a  project  reaches 
the  implementation  phase  and  is  ready  to  be  advertised  for  construction,  it  will  enter  the 
Annual  Element. 

The  TIP  presents  the  results  of  MPO  decisions  and  actions  in  a  single  document.  Its 
production  helps  to  ensure  that  the  MPO  and  the  individual  agencies  coordinate  the 
Boston  metropolitan  area's  highway  and  transit  programs.  In  addition,  the  TIP  allows 
other  public  officials  and  private  citizens  to  review  and  comment  on  transportation 
capital  improvement  projects  and  their  programming. 

The  TIP  reflects  the  dynamic  nature  of  active  projects,  and  shows  a  general  status  of  any 
particular  proposed  improvement.  If  it's  not  in  the  TIP,  then  it's  still  just  a  concept.  If  it's 
in  the  Future  category,  then  it's  a  project  that  is  being  considered  for  implementation 
outside  of  the  5-year  TIP  period.  If  it's  in  the  2-5  Year  element,  it's  likely  to  be  advancing 
toward  implementation.  If  it's  in  the  Annual  Element,  it  should  be  close  to  actual 
implementation.  The  MPO  does  not  put  a  project  into  the  TIP  to  commit  itself  or  one 
of  its  member  agencies  to  its  implementation.  The  MPO  does  not  put  a  project  into  the 
Annual  Element  to  establish  that  it  is  a  high  priority  project  that  will  be  implemented 
before  other,  lower  priority  projects.  The  influence  acts  the  other  way;  the  process  of 
planning  and  implementing  transportation  improvements  drives  the  TIP. 

1.2.2  The  Process  of  Transportation  Improvement 

The  process  of  improving  transportation  facilities  begins  with  the  MPO's  conduct  of  the 
Federally-defined  "comprehensive,  cooperative  and  continuing"  (3C)  transportation 
planning  process.  It  ends  when  a  new  facility  or  service  goes  into  operation.  The  table 
below  shows  the  major  phases  of  the  entire  process. 

The  Metropolitan  Planning  Organization  initially  deals  with  proposed  transportation 
improvements  at  the  conceptual  level.  The  six  agencies  that  form  the  MPO  work 
together  in  the  3C  process  to  set  policies,  analyze  problems,  and  evaluate  proposed 
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improvements.  Separate  Federal  funding  programs  support  this  work,  and  a  particular 
improvement  need  not  be  in  the  TIP  to  be  considered  at  this  level. 

Proposed  improvements  may  originate  directly  from  the  Transportation  Plan  in  the  case 
of  a  major  facility  or  service.  Other  proposals  may  originate  from  one  of  the  MPO's 
member  agencies,  particularly  to  address  safety  and  maintenance  of  existing  facilities  or 
local  municipality  concerns.  The  work  done  at  the  conceptual  level  may  lead  to  a 
decision  that  a  proposed  transportation  improvement  should  advance  toward 
implementation. 

Achieving  this  milestone  has  two  major  consequences.  First,  one  of  the  MPO's  member 
agencies  will  then  assume  the  functional  responsibility  for  developing,  designing,  and 
implementing  the  project.  Second,  the  project  will  enter  the  TIP,  in  either  the  2-5  year 
or  future  elements.  The  responsible  agencies  are  typically  either  the  MBTA  or  the 
MDPW.  However,  the  Massachusetts  Port  Authority  could  also  assume  this  responsibility 
and,  although  not  a  member  of  the  MPO,  the  Cape  Ann  Transportation  Authority  is 
another  authorized  recipient  of  Federal-aid  transit  funds  that  the  TIP  programs. 

Individual  agencies  such  as  the  MBTA  and  MDPW,  deal  with  transportation 
improvements  at  the  project  level.  They  transform  the  proposed  improvement  from  a 
concept  into  an  accomplished  project.  The  agency  addresses  detailed  environmental 
and  facility  location  issues,  assumes  responsibility  for  producing  the  actual  design, 
acquires  land  needed  for  transportation  rights-of-way  or  facilities,  and,  finally,  constructs 
the  facilities  or  purchases  equipment.  When  one  of  these  tasks  or  activities  is  ready  for 
Federal-aid  funding  in  the  current  fiscal  year,  it  will  enter  the  Annual  Element  of  the  TIP. 


Level 

Phase 

Activity  or  Product 

Concept 

Long  Range 

Transportation  Plan 

Program  for  Mass  Transportation 

System  Analysis 

Pre-Project 

Feasibility  Study 
Corridor  Planning  Study 
Plan  Refinement 
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Environmental  Assessment 

FK/FIR 

Location  Report 

Basic  Design 

Prniprt 

Dpcion 

Fin;i|  r)p<;ian 

ROW  Acquisition 

Implementation 

Construction 

Purchase 

(adapted  from:  Prospectus,  1980-1981) 


Most  of  the  Federal-aid  funding  that  the  TIP  assigns  to  projects  will  support  the 
construction  of  capital  facilities  or  the  purchase  of  capital  equipment.  The  TIP  may  also 
assign  Federal-aid  funding  to  other  project-level  needs  as  well.  State  or,  in  some  cases, 
local  municipality  funds  most  often  support  the  project  phases  of  development  and 
design.  This  preserves  Federal-aid  funds  for  construction  and  acquisition,  which  are 
usually  the  most  costly  parts  of  any  project.  For  major  projects.  Federal-aid  funding  often 
supports  the  development  and  design  phases,  and  the  right-of-way  acquisition. 

1.2.3  Summary 

The  TIP  is  a  product  of  the  Boston  metropolitan  area's  entire  transportation 
improvement  process.  A  project  enters  the  TIP  when  it  has  passed  through  the  long 
range  and  pre-project  phases.  Activities  at  this  level  are  parts  of  the  on-going  MPO 
transportation  planning  process  and  are  not  funded  through  the  TIP. 

A  project's  movement  through  the  TIP  parallels  its  progress  through  the  development, 
design  and  implementation  phases.  Activities  at  this  level  are  the  responsibility  of  the 
agency  that  will  implement  the  project.  Any  project's  activities  that  are  expected  to 
require  Federal-funds  during  the  current  fiscal  year  will  be  programmed  in  the  Annual 
Element. 

The  TIP  is,  therefore,  a  capital  funding  program  that  expresses  the  MPO's  near-term 
priorities  for  apportioning  limited  Federal-aid  funds  to  actual  projects  that  are  either 
advancing  toward  or  becoming  ready  for  implementation. 

1.3      FUNDING  UNCERTAINTIES 

It  is  unlikely  that  every  project  in  the  TIP  will  be  funded  over  the  current  5-year  period. 
Presence  in  the  2-5  Year  Element  does  not  guarantee  that  the  project  will  successfully 
complete  development  and  design.     Presence  in  the  Annual  Element  does  not 
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guarantee  that  the  project  will  receive  Federal-aid  funds  for  its  implementation  during 
the  current  fiscal  year. 

Most  projects  in  the  2-5  Year  Element  are  proceeding  through  the  development  and 
design  phases.  Some  may  be  delayed  or  even  eliminated  by  unforeseen  technical 
problems.  Unresolved  conflicts,  or  changing  priorities  or  policies  can  also  delay  their 
progress.  Projects  in  the  Annual  Element  may  also  be  delayed  by  technical  problems, 
although  this  is  much  less  likely. 

In  addition  to  the  above  problems,  the  responsible  MPO  member  agency  must  take 
further  steps  before  a  project  in  the  TIP's  Annual  Element  actually  secures  Federal-aid 
funding.  The  MBTA  and  the  MDPW  develop  their  own.  Federally-required,  programs  of 
capital  improvement  projects  based  on  the  Annual  Element  of  the  TIP.  These  agencies 
submit  their  capital  programs  to  the  appropriate  Federal  agency,  UMTA  or  FHWA. 
After  the  Federal  agency  approves  its  capital  program,  the  agency  may  then  request 
Federal-aid  funding  for  a  particular  project  on  its  program.  Thus,  a  project's  presence  in 
the  Annual  Element  is  a  necessary  but  not  a  sufficient  condition  for  receiving  Federal-aid 
funding  during  the  current  fiscal  year.  The  MBTA  and  MDPW  may  only  propose  projects 
that  are  in  the  Annual  Element  of  the  TIP  when  developing  their  capital  programs  and 
submitting  requests  for  Federal-aid  funding.  However,  they  are  not  obligated  to  select 
every  project  in  the  Annual  Element;  they  may  omit  any  individual  one  at  their 
discretion.  Since  both  the  MBTA  and  the  MDPW  are  members  of  the  Metropolitan 
Planning  Organization  and  develop  proposed  Transit  and  Highway  Elements  when  the 
MPO  revises  the  document,  the  TIP  reflects  their  intentions. 

In  fact,  for  maximum  flexibility,  the  Annual  Element  of  the  TIP  programs  more  projects 
than  can  be  funded  with  the  Federal-aid  that  the  MPO  expects  to  be  available  during 
the  current  fiscal  year.  Therefore,  the  MBTA  and  MDPW  will  exercise  a  great  deal  of 
discretion  in  actually  requesting  Federal-aid  funds. 

1.4      LEVEL  OF  PRECISION 

The  project  descriptions  in  the  TIP,  particularly  in  the  Highway  Element,  are  brief  and 
are  only  intended  to  identify  the  project  and  to  describe  its  general  character.  The 
presence  or  absence  of  any  specific  element,  policy  issue  or  design  detail  in  the  TIP's 
description  is  usually  not  significant.  Most  often  this  will  neither  guarantee  nor  prohibit 
its  actual  implementation.  The  MBTA  or  the  MDPW  and  the  corresponding  Federal 
funding  agency  jointly  agree  upon  the  scope  and  details  of  a  project  as  it  proceeds 
through  development  and  design. 

The  project  costs  in  the  TIP  are  estimates  and  should  not  be  considered  final  for  several 
reasons.  Actual  project  costs  often  exceed  the  estimate  given  in  the  TIP,  particularly  if 
the  project  is  in  the  2-5  Year  Element.  The  true  dimensions  of  a  transportation  problem 
and  its  solution  may  be  larger  and,  therefore,  more  costly  than  originally  estimated. 
Additionally,  the  use  of  Federal-aid  funds  requires  conformance  with  certain 
environmental,  design,  and  procurement  standards,  which  can  result  in  a  more  costly 
project  than  originally  conceived.  The  reasons  for  increased  project  costs  become 
apparent  during  project  development.  Finally,  the  marketplace  itself  has  an  effect.  The 
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cost  of  transportation  equipment  and  construction  is  subject  to  the  same  inflation  as  the 
rest  of  the  economy. 

Actual  project  costs  can  also  be  lower  than  the  estimate  in  the  TIP.  The  Federal  funding 
agency  may  not  agree  to  fund  the  entire  project  as  it  was  conceived  locally.  This  usually 
becomes  known  during  the  various  reviews  that  occur  during  project  development. 
Either  UMTA  or  FHWA  could  determine  that  the  project  contains  elements  that  fall 
outside  the  intent  of  the  funding  program.  They  may  deny  requests  to  pay  for  them, 
thereby  requiring  the  Commonwealth  or  the  affected  municipality  either  to  find  an 
alternative  source  of  money  or  to  eliminate  these  elements. 

1.5      OBTAINING  FURTHER  INFORMATION 

The  Central  Transportation  Planning  Staff  prepared  this  document  from  data  provided 
by  the  MBTA,  the  MDPW,  and  others.  It  contains  the  most  current  information 
available  when  the  document  was  produced.  Because  the  status  of  projects  is  always 
changing,  amendments  to  the  document  during  the  year  update  the  information 
contained  here.  Questions  concerning  the  current  status  of  projects  or  requests  for 
information  not  contained  in  the  TIP  should  be  directed  first  to  CTPS. 

Please  contact: 

For  General  Information 

Mary  Ellen  Sullivan 
Central  Transportation  Planning  Staff 
10  Park  Plaza,  Room  2150 
Boston,  Massachusetts  021 1 6-3968 
Telephone:   973-71  19 

For  Transit  Projects 

Victoria  Rankin-Marks 
Project  Manager 

Massachusetts  Bay  Transportation  Authority 
10  Park  Plaza,  Room  6720 
Boston,  Massachusetts  021  16-3968 
Telephone:  722-3799 

For  Highway  Projects 

David  Flint,  CEPO  Administrator 
Capital  Expenditure  and  Program  Office 
Massachusetts  Department  of  Public  Works 
10  Park  Plaza,  Room  7331 
Boston,  Massachusetts  021  16-3968 
Telephone:  973-7155 


2     TRANSIT  ELEMENT 


The  projects  identified  herein  are  grouped  under  categories  that  correspond  to  major 
components  traditionally  outlined  under  the  Transportation  Improvement  Program 
(TIP),  i.e.  efficiency,  renovation,  replacement  and  new  service.  These  are  not  necessarily 
the  same  terms  used  by  the  MBTA  planning,  programming  or  budgeting  offices.  Non- 
MBTA  capital  projects,  principally  Cape  Ann  Transportation  Authority  projects,  are 
included  in  the  most  appropriate  category. 

Each  project  entry  presents  an  anticipated  capital  funding  schedule.  The  annual 
element  refers  to  federal  fiscal  year  1992.  The  2-5  year  element  refers  to  fiscal  years 
1993  through  1996.  The  future  element  refers  to  fiscal  years  after  1996  and  is  included 
because  the  life  span  of  transit  projects  often  exceeds  the  five-year  period  covered  by 
the  TIP.  The  total  is  the  sum  of  the  above  elements. 

Transit  projects  are  funded  either  through  federal  Section  3,  Section  9  or  Section  23  of 
the  Urban  Mass  Transportation  Act  as  amended,  or  through  local  bond  funds.  The 
transit  element  also  lists  other  projects  and  programs: 

•  Section  9  and  Section  18  operating  assistance  which  are  non-capital. 

•  Section  16(b)(2),  which  is  a  special  purpose  capital  program. 

•  Accessibility  for  persons  with  disabilities,  which  concisely  describes  actions 
which  are  occurring  in  a  number  of  areas. 

Project  budgets  are  the  best  estimates  available  at  the  time  of  TIP  preparation  and  may 
be  revised  to  reflect  more  recent  cost  estimates  before  a  federal  grant  application  is 
submitted. 

Undetermined  or  non-applicable  costs  have  been  treated  as  zero. 

The  MBTA  retains  the  flexibility  to  determine  which  funding  sources  will  be  used  for  any 
individual  project.  The  actual  funding  sources  for  individual  projects  will  depend  on 
various  factors  at  the  time  of  grant  submittal. 

Advancement  of  the  MBTA  program  is  subject  to  the  approval  of  the  new  Bond 
Authorization  in  1993. 

A  summary  of  the  transit  capital  program  concludes  the  transit  element. 
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FY  1992  TIP 
TRANSIT  ELEMENT 


2.1    EFFICIENCY  PROJECTS 


SIGNAL  IMPROVEMENTS/ i    LAST  YEAR    I     ANNUAL  2-5  YR.  FUTURE  TOTAL 

COMMUNICATIONS  I  ^  ^  ;i  ^ 

I  I  $3,000,000     $30,000,000     $5,000,000  ii  $38,000,000 


Project  Description: 

This  project  consists  of  the  renewal  or  replacement  of  deteriorated  or  sub-standard  signal 
equipment  on  the  Red,  Blue,  Green,  and  Orange  Lines,  the  installation  of  communication 
cable  on  the  Blue  and  Green  Lines,  the  installation  of  an  emergency  telephone  system  on 
the  Red,  Blue,  Green  and  Orange  Lines,  the  completion  of  an  MBTA/Police  radio  system  in 
the  Authority's  transit  tunnels,  and  the  installation  of  computer-aided  bus  radio  system. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

1992  funding  would  provide  for  engineering  services  and  construction  for  new  light  rail  and 
rapid  transit  signal  and  communications  systems. 


I  SYSTEM-WIDE  ii;    LAST  YEAR    ;?     ANNUAL     S      2-5  YR.  FUTURE  TOTAL 

I         IMPROVEMENTS        ^  $36,500,000  I  $63,300,000  iii  $24,700,000  :;  $20,000,000  ;i  $1  08,000,000 


Project  Description: 

The  MBTA  would  undertake  and  continue  a  number  of  important  efforts  within  this 
category  including  responding  to  environmental  hazards  such  as  PCB  transformers,  asbestos 
removal,  hazardous  waste  removal,  replacement  of  underground  storage  tanks,  etc.; 
installation  of  new  signs,  fare  collection  equipment,  new  escalators,  bus  shelters;  purchase  of 
portable  radios,  shop  tools  and  equipment,  work  cars,  renovation  to  employee  quarters.  In 
addition,  renovations  are  proposed  for  operations  buildings  such  as  45  High  Street,  Arborway 
and  related  facilities. 

Probable  Funding:  Probable  Funding:  Section  3,  9  and  Local  Bond 
FY  1992  Activities: 

There  are  a  number  of  projects  categorized  under  this  section  which  require  funding. 
Identified  for  1992  are  the  following:  improvements  to  employee  facilities,  upgrading  of 
signs  and  passenger  amenities,  renovations,  expansion  and  system  improvements  to  the 
Operations  Control  Center,  engineering,  design  and  land  acquisition  for  a  new  central 
material  warehouse,  Cabot  Yard  storage  tank  modifications,  as  well  as  systemwide  planning 
studies  and  environmental  efforts. 
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FY  1992  TIP 
TRANSIT  ELEMENT 


2.1   EFFICIENCY  PROJECT  (cont.) 


TRANSIT:  PARK-RIDE 

LAST  YEAR  1 

ANNUAL  i 

2-5  YR. 

FUTURE 

TOTAL 

;  IMPROVEMENT  PROGRAM: 

$2,900,000  ■■ 

$21,300,000  : 

i  $63,000,000 

$84,300,000  1 

Project  Description: 

The  MBTA  has  initiated  a  program  of  systematically  increasing  the  supply  of  parking  spaces  at 
its  rapid  transit  and  commuter  rail  stations.  This  program  is  designed  to  increase  ridership, 
reduce  automobile  travel  and,  hence,  gasoline  consumption.  Previously  granted  funds  have 
been  used  for  land  takings  and  appraisals,  for  engineering  consultant  services  and  for 
construction.  To  date,  construction  activity  has  commenced  or  has  been  completed  at 
Route  128  Railroad  Station,  Dedham,  Canton  Center,  North  Quincy,  Arlington  Heights  and 
Stoughton. 


Future  commuter  rail  parking  is  addressed  through  the  Commuter  Rail  Improvement 
Program,  while  future  light  rail,  rapid  rail  and  bus  parking  is  addressed  through  this  Park-Ride 
Improvement  Program.  The  program  includes  such  improvements  as  resurfacing,  revised 
layout,  lighting,  park-ride  signs,  security  measures  and  improvements  to  lot  operations.  Sites 
under  consideration  for  advancement  in  the  next  few  years  include: 


Red  Line  -  Braintree,  Hingham,  North  Quincy,  Quincy  Adams,  Wollaston,  Alewife 

Orange  Line  -     Wellington,  Oak  Grove,  Community  College,  Sullivan  Square, 
Maiden  Center 


Green  Line  -       Riverside,  Woodland 

Blue  Line  -        Wonderland,  Beachmont,  Suffolk  Downs,  Orient  Heights 
Bus  -  Watertown  Square 

Boat-  Hingham 

Probable  Funding:  Section  3,  9  and  State  Bond  Funds 
FY  1992  Activities: 

FY'91  activities  consist  of  further  engineering  and  design  tasks.  Projects  initiated  for 
construction  in  1992  would  be  based  upon  completed  engineering,  scheduling, 
environmental  impacts  and  community  approval. 
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FY  1992  TIP 
TRANSIT  ELEMENT 

2.1   EFFICIENCY  PROJECTS  (cont.) 

I LECHMERE  MAINTENANCES    LAST  YEAR    S     ANNUAL  2-5  YR.       i      FUTURE  TOTAL 

FACILITY 

I  I    $200,000    i  $5,000,000  i  $10,000,000    $50,000,000  ^  $65,000,000 


Project  Description: 

The  MBTA  has  undertaken  preliminary  engineering  and  identification  of  real  estate  needs 
for  a  new  Green  Line  vehicle  facility  at  Lechmere.  A  new  facility  at  Lechmere  will  benefit 
the  Authority's  operation  by  providing  for  maintenance  of  vehicles  at  the  northern  terminus 
of  the  Green  Line.  In  addition,  this  facility  will  provide  needed  storage  for  approximately  50 
to  60  LRV's.  The  Authority  is  also  proceeding  with  plans  to  include  an  adjacent  area  for  a 
heavy  repair  facility  for  work  trains  and  a  work  car  area.  Employee  sections  will  be  accessible 
and  are  under  design. 

Probable  Funding:  Section  3,  9  and  Local  Bond  Funds 
FY  1992  Activities: 

1992  funding  would  provide  for  land  acquisition,  engineering  services  and  construction  for 
a  new  maintenance  facility  and  storage  area. 


RED  LINE  MANAGEMENT  is    LAST  YEAR    5     ANNUAL  2-5  YR.  FUTURE      i  TOTAL 

FACil  ITY 

I     $300,000    I  $2,600,000  1  I  I  $2,600,000 


Project  Description: 

The  Red  Line  Management  Facility  will  be  a  two  story  elevated  steel  framed  facility.  Various 
rooms  for  supervisory  personnel  managing  Red  Line  operations  will  be  located  on  the 
second  floor.  The  first  floor  will  contain  rooms  for  standby  personnel  and  train  crews,  lockers 
and  restroom  facilities.  At  ground  level  an  elevator  will  be  provided  for  personnel  with 
disabilities.  A  pump  room  for  the  sprinkler  system  and  the  domestic  water  supply  will  be 
located  at  ground  level.  Miscellaneous  site  work  along  with  security  lighting  will  be 
included.  The  entire  facility  will  be  accessible. 

Probable  Funding:  Section  3,  9  and  Local  Bond  Funds 

FY  1992  Activities: 

This  project  is  now  under  construction;  completion  is  anticipated  in  the  Summer  of  1992. 
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FY  1992  TIP 
TRANSIT  ELEMENT 


2.1   EFFICIENCY  PROJECTS  (cont.) 


POLICE  HEADQUARTERS  : 

:    LAST  YEAR 

ANNUAL 

2-5  YR. 

FUTURE 

TOTAL 

AT  JFK/UMASS 

:  $1,500,000 

i  $1,500,000  : 

\  $25,000,000  \ 

$26,500,000 

Project  Description: 

The  MBTA's  current  Police  Station  is  at  the  Transportation  Center  at  Cabot.  The  present 
building  was  a  former  administrative  building  and  does  not  contain  the  necessary  facilities  for 
a  police  station.  In  addition,  the  MBTA  Police  Department  has  expanded  25%  in  personnel 
to  1 32  officers  during  the  past  four  years.  The  MBTA  is  seeking  to  purchase  an  existing 
building  to  which  it  can  transfer  the  police  station.  In  1 989,  $1 .5  million  had  been  allocated 
for  final  preliminary  design  and  engineering.  The  facility  will  be  fully  accessible. 

Probable  Funding:  Section  3,  9  and  Local  Bond  Funds 

FY  1992  Activities: 

Funding  in  1992  would  allow  the  MBTA  to  undertake  acquisition  of  a  structure.  An 
amendment  to  fund  construction  is  anticipated  later  in  this  fiscal  year. 
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FY  1992  TIP 
TRANSIT  ELEMENT 


2.2   RENOVATION  PROJECTS 

::i  TRACK   IMPROVEMENTS*    LAST  YEAR    ?     ANNUAL  2-5  YR.  FUTURE  TOTAL 

I  i  $3,800,000  ?  $32,000,000  i  $47,000,000  ||   $5,000,000  I  $84,000,000  I 

Project  Description: 

The  Track  Improvements  Project  consists  of  a  multi-year  track  rehabilitation  program  in 
which  all  deteriorated  and  substandard  track  on  the  Green  Line  and  the  three  rapid  transit 
lines  will  be  renewed  or  replaced.  The  work  includes  the  removal  of  old  ties,  rails  and 
ballast  followed  by  upgrading  and  the  installation  of  new  ballast,  ties,  rail,  spikes  and  fastening 
plates. 

Probable  Funding:  Section  3,  9  and  Local  Bond  Funds 
FY  1992  Activities: 

FY  1992  funding  would  continue  construction  efforts  with  work  scheduled  for  a  number  of 
MBTA  yards  such  as  Orient  Heights  and  Riverside  along  with  tie  replacement  on  the 
Highland  branch  of  the  Green  Line.  Other  efforts  include  engineering  and  design  for  a 
systemwide  track  program  and  replacement  of  track  on  light  rail  and  rapid  transit  lines. 


ii  POWER    electrification!    last  year    I     ANNUAL  2-5  YR.  FUTURE  TOTAL 

IMPROVEMENTS         1  1  .  i  .  I    ^  I  ^ 

I  I  $2,400,000  I  $12,500,000  I  $62,500,000  i:   $5,000,000  ii  $80,000,000 


Project  Description: 

The  Power/Electrification  Project  involves  the  conversion  of  the  Authority's  obsolete  25Hz 
power  system  to  a  60Hz  system  connected  to  a  central  source  of  power.  The  Authority's 
Electrification  Program,  initiated  in  1983,  is  a  comprehensive  program  to  improve  the 
Authority's  power  and  electrical  systems.  This  program  has  advanced  to  the  construction  of 
all  new  substations  through  the  MBTA  system  as  well  as  the  upgrading  of  power  capabilities 
on  all  lines. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 
FY  1992  Activities: 

In  1992,  funding  will  be  needed  for  electrification  of  Green  Line  switches.  Additionally, 
funding  will  be  needed  to  continue  the  replacement  of  the  overhead  trolley  wire  support 
system  on  the  Green  Line.  This  system  will  improve  power  capabilities  and  improve 
reliability.  Also,  design/engineering  and  construction  efforts  will  be  undertaken  for  power 
upgrading  on  the  rapid  transit  lines. 
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FY  1992  TIP 
TRANSIT  ELEMENT 


2.2  RENOVATION  PROJECTS  (cont.) 


TUNNEL 
REHABILITATION/ 
VENTILATION 

;    LAST  YEAR  : 
i  $2,900,000 

ANNUAL 
i  $7,000,000  i 

2-5  YR. 
$27,000,000 

FUTURE 
$5,000,000 

TOTAL 
$39,000,000 

Project  Description: 


The  Tunnel  Rehabilitation  Program  is  the  systematic  renovation  of  the  rapid  transit  tunnels, 
some  sections  of  which  are  60-80  years  old.  The  ventilation  program  which  is  a  major 
element  of  the  Tunnel  Rehabilitation  Program  involves  the  construction  of  new  ventilation 
shafts  and  the  rehabilitation  of  existing  ventilation  fans  in  other  locations.  The  principal 
purpose  of  the  tunnel  ventilation  system  is  to  exhaust  smoke  from  tunnels  in  the  unlikely 
event  of  fire  in  the  tunnel,  so  that  passengers  and  employees  are  protected  from  smoke 
inhalation  and  can  be  safely  evacuated.  Additionally,  overall  ambient  air  quality  would  be 
improved  under  normal  operating  conditions. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1 992  Activities: 

1992  funding  would  allow  the  MBTA  to  continue  its  ventilation  program.  Specific  efforts 
have  been  identified  for  the  Green,  Red  and  Blue  Lines  with  improvements  being  made  to 
vents,  fans  and  shafts.  Efforts  in  1992  will  concern  the  completion  of  construction  on  the 
Green  Line,  engineering,  design  and  construction  for  the  Red,  Blue  and  Commuter  Rail 
Lines,  as  well  as  construction  related  to  new  pump  rooms. 


5  MBTA  BRIDGE  PROGRAM;;;    LAST  YEAR    ;?     ANNUAL  2-5  YR.  FUTURE  TOTAL 

I  I  $2,000,000  I  $8,000,000  ;;  $20,000,000  ;;  $30,000,000 

Project  Description: 

This  project  consists  of  inspection  of  the  MBTA  rapid  and  light  rail  system  bridges  and  design 
and  construction  of  necessary  rehabilitation  and  replacement.  The  Authority  will  continue  a 
program  of  bridge  inspections  and  rating  of  all  Authority  owned  bridges  on  the  rapid  and 
light  rail  systems.  The  inspections  and  ratings  undertaken  to  date  have  been  funded  with 
Section  9  and  local  bond  funds.  The  program  will  now  identify  those  bridges  which  may 
need  extensive  repairs,  rehabilitation,  or  replacement. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

Funding  in  1992  would  provide  for  engineering  services  and  reconstruction  of  bridges 
needing  immediate  repairs  as  well  as  commencement  of  an  overall  reconstruction 
program  to  upgrade  all  bridges  throughout  the  MBTA  system.  The  MBTA  is  undertaking 
this  program  on  a  phased  approach.  It  is  anticipated  that  the  funding  identified  above  will 
continue  the  rating  and  inspection  program  and  provide  for  small  construction  efforts. 
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FY  1992  TIP 
TRANSIT  ELEMENT 


2.2  RENOVATION  PROJECTS  (cont.) 


STATION  ¥    LAST  YEAR    S     ANNUAL  2-5  YR.  FUTURE      \  TOTAL 

SpLATFOR^fl^NC^HENING^^^  $5,900,000  i;  $50,000,000  i;i  $207,000,000^  U257,000,000i| 


Project  Description: 

The  MBTA,  during  the  past  eight  years,  has  undertaken  an  extensive  Station 
Modernization/Platform  Lengthening  program  throughout  its  rapid  transit  and  light  rail 
system.  Major  efforts  have  been  directed  towards  the  Red  Line  with  modernization  and 
platform  lengthening  occurring  at  all  stations,  except  on  the  newer  extensions. 
Modernization  efforts  have  also  been  performed  at  stations  along  the  Orange,  Green  and 
Blue  Lines.  The  station  moderization  program  also  includes  retrofitting  rapid  and  light  rail 
stations  to  make  them  accessible  to  passengers  with  disabilities. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

Funding  in  1992  would  allow  the  Authority  to  undertake  engineering  services  and 
reconstruction  for  platform  lengthening,  station  modernization  and  accessibility  for  persons 
with  disabilities  along  the  Blue  Line.  In  addition,  funding  is  identified  for  engineering  and 
construction  for  access  and  related  improvements  to  selected  light  rail  and  rapid  transit 
stations. 


;    LAST  YEAR  i 

ANNUAL  if 

\  $1,400,000  i 

\  $20,000,000  i 

COMMUTER  RAIL:       *    LAST  YEAR   ¥     ANNUAL     I      2-5  YR.  FUTURE  TOTAL 

SIGNALS 


Project  Description: 

The  Authority  has  been  upgrading  the  antiquated  commuter  rail  system  during  the  past 
years.  In  1986,  the  Authority  procured  crossovers  for  the  Eastern  Route  (Revere  and  West 
Lynn)  along  with  signal  equipment,  in  1988,  the  Authority  awarded  a  contract  for  a  new 
signal  and  communications  system  on  the  Eastern  Route  from  Everett  to  Salem. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

1992  funding  will  enable  the  MBTA  to  undertake  several  new  signal  and  communication 
improvements  which  will  be  implemented  on  a  number  of  routes  based  upon  priority  and 
scheduling. 
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FY  1992  TIP 
TRANSIT  ELEMENT 


2.2  RENOVATION  PROJECTS  (cont.) 


S  COMMUTER  RAIL:  TRACK  ;i 

LAST  YEAR 

ANNUAL 

2-5  YR. 

FUTURE 

TOTAL 

IMPROVEMENTS 

$37,500,000 

^$1 18,800,000: 

$594,000,000? 

:  $475,200,000 

Project  Description: 

The  track  program  consists  of  replacement  and  cleaning  of  ballast,  ties,  rail  and  switches 
throughout  the  MBTA's  commuter  rail  system.  In  1986  and  1987,  the  Authority  proceeded 
with  major  trackwork  on  the  Eastern  Route  (Everett  to  Salem),  crossovers  for  Revere  and 
West  Lynn  and  special  track  work  north  of  the  Charles  River. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

Proposed  activities  for  1992  are  as  follows: 

•  Track  construction  on  the  New  Hampshire,  Haverhill  and  Fitchburg  lines.  It  is 

anticipated  that  the  MBTA  will  replace  the  ties,  ballast,  track  and  drainage 
appurtenances  for  both  these  rights  of  ways. 

•  Tie  replacement  in  selected  rights  of  ways  such  as  the  Boston  Engine 
Terminal  and  on  lines  such  as  the  Lowell  and  Fitchburg, 

as  needed,  in  order  to  operate  daily  service  in  advance  of  major 
construction. 

•  Undertake  the  replacement  of  defective  ties  on  the  Franklin,  Needham  and  Southwest 
Corridor  Lines. 

•  Undertake  engineering  services  and  construction  at  selected  commuter  rail  routes 
according  to  priority  and  scheduling. 

(The  above  elements  consider  the  need  for  engineering/design  and  phased 
construction.) 


TUNNEL                   LAST  YEAR         ANNUAL           2-5  YR 
1  REHAB/VENTILATION  for! 

COMMUTER  RAIL                              |   $5,000,000  |  $0 

$0         1  $5,000,000 

Project  Description: 

Improvement  of  the  ventilation  system  to  exhaust  adequately  the 
in  the  Boston  &  Albany  Tunnel. 

locomotive  diesel  fumes 

Probable  Funding: 

FY  1992  Activities: 

As  described  above 
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FY  1992  TIP 
TRANSIT  ELEMENT 


2.2  RENOVATION  PROJECTS  (cont.) 


COMMUTER  RAIL: 

LAST  YEAR 

ANNUAL 

2-5  YRr''''''r 

'''''PLjfuRE '''''']'''' jqj^^l""""] 

S     PARK-RIDE/  STATIONS 

1  $20,000,000  ; 

$20,000,000  : 

i  $36,900,000  1 

I  $56,900,000  II 

Project  Description: 

The  MBTA  has  undertaken  extensive  station  and  parking  improvements  throughout  its 
commuter  rail  system.  This  program  has  realized  improvements  to  a  number  of  Park-Ride 
sites  such  as  North  Beverly,  Montserrat,  Hamilton,  Ipswich,  Salem  and  Swampscott,  Hyde 
Park,  Readville,  South  Attleboro,  Forge  Park/495  and  Lynn-Central  Square. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

The  MBTA  will  continue  its  Park-Ride  Station  Improvements  Program  for  both  the  north 
and  south  sides.  In  1992,  additional  projects  advanced  for  construction  will  be  based  upon 
the  availability  of  funding  as  well  as  the  completion  of  associated  environmental  reviews 
and  design  efforts.  All  future  efforts  include  accessibility. 


COMMUTER  RAIL: 

;    LAST  YEAR  : 

ANNUAL 

2-5  YR. 

FUTURE 

TOTAL 

j  BRIDGES 

;  $4,600,000  i 

'\  $15,000,000  ; 

$20,000,000 

$25,000,000 

$60,000,000  i 

Project  Description: 

The  MBTA  has  initiated  a  program  to  upgrade  and  replace  bridges  which  are  in  a 
deteriorated  condition  on  the  commuter  rail  system.  The  MBTA  has  a  bridge  rating 
program  underway  and,  through  a  phased  program,  will  upgrade  and  replace  substandard 
bridges.  Recent  funding  has  allowed  the  Authority  to  begin  upgrading  efforts  on  commuter 
rail  bridges  including  Saugus,  Pines  River,  Draw  7  and  the  Lynn  retaining  walls. 

Probable  Funding: 

FY  1992  Activities: 

In  1992,  funding  would  allow  the  MBTA  to  continue  its  reconstruction  efforts  on  railroad 
bridges  on  the  Eastern,  New  Hampshire,  Haverhill,  Fitchburg  and  Southside  routes. 
Presently  design  consultants  are  identifying  a  bridge  program  for  these  commuter  rail 
rights-of-ways.  The  bridges  selected  will  be  based  upon  need,  schedule  and  completion  of 
engineering,  design  and  environmental  permits. 
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FY  1992  TIP 
TRANSIT  ELEMENT 


2.2  RENOVATION  PROJECTS  (cont.) 

i:  COMMUTER  RAIL:  R.T.A.'Sii;    LAST  YEAR   ii     ANNUAL  2-5  YR.  FUTURE      S  TOTAL 

%  $2,500,000  i  $1  1,300,000  S  $20,000,000    $25,000,000  i  $56,300,000 

Project  Description: 

The  MBTA  commuter  rail  system  is  an  extensive  system  which  stretches  beyond  the  MBTA's 
service  district.  It  traverses  a  number  of  Regional  Transit  Authorities  such  as  Cape  Ann, 
Lowell,  Merrimack  Valley,  Montachusetts,  Brockton,  etc.  These  projects  consist  of 
upgrading  stations  and  parking  facilities  within  regional  transit  areas  that  are  serviced  by 
MBTA  commuter  rail.  All  current  and  future  work  will  include  access.  Andover  and 
Ballardvale  Stations  were  jointly  renovated  with  MVRTA. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1 992  Activities: 

The  MBTA  anticipates  working  with  the  Regional  Transit  Authority  on  identifying  and 
improving  commuter  rail  stations  located  within  regional  transit  areas.  Station 
improvements  in  the  RTA's  will  be  based  upon  the  availability  of  funding  as  well  as  the 
completion  of  engineering,  design  and  environmental  efforts. 


COMMUTER  RAIL:       1    LAST  YEAR    1     ANNUAL  2-5  YR.  FUTURE  TOTAL 

MAINTENANCE  FACILITIESi      ,  1  ,  1  ^  L  L 

I  $11,000,000  1  $33,600,000  I  $85,600,000  ii  $1  20,000,000;;  $239,200,000:; 


Project  Description: 

The  MBTA,  during  the  past  few  years,  has  undertaken  the  planning,  engineering  and  design 
to  upgrade  its  maintenance  facilities  on  the  north  and  south  sides.  Recent  funding  has 
allowed  the  Authority  to  carry  out  Phase  I  improvements  to  the  Boston  Engine  Terminal  on 
the  north  nide  and  Phase  I  construction  efforts  on  a  new  south  side  service  and  inspection 
facility.  The  Commuter  Rail  Maintenance  Facility  Program  consists  of  the  following: 

•  The  phased  reconstruction  of  the  Boston  Engine  Terminal. 

•  The  construction  of  a  southside  service  and  inspection  facility  in 
South  Station  Yard  5  area. 

•  Construction  of  a  layover  faciliy  at  Rockport  Station. 

•  Planning,  engineering,  design  and  construction  of  Readville  Yard. 

•  Third  track  service  and  inspection  supplement  to  existing  two  tracks. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 
FY  1992  Activities: 

Funding  in  1992  would  continue  phased  reconstruction  of  both  the  Boston  Engine 
Terminal  and  Southside  Service  and  Inspection  Facility  as  well  as  engineering  services  and 
construction  of  layover  facilities  and  maintenance  of  way  headquarters. 
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FY  1992  TIP 
TRANSIT  ELEMENT 


2.2  RENOVATION  PROJECTS  (cont.) 


;:i    RAPID  RAIL  AND  LIGHT 

1    LAST  YEAR 

ANNUAL 

r ■■■2:5   1 

FUTURE 

TOTAL 

RAIL  MAINTENANCE 

$1,600,000 

$20,000,000  ' 

i  $80,000,000  ; 

FACILITIES 

$30,000,000 

i  $130,000,000|i 

Project  Description: 

The  MBTA  has  a  program  to  upgrade  its  older  Rapid  Rail  and  Light  Rail  Maintenance 
Facilities. 

•  On  the  Red  Line  this  program  currently  consists  of  the  following  facilities: 

1 .  Ashmont:  Design  and  construction  of  a  sheltered  work  area.  Without  this  shelter 
personnel  are  required  to  work  in  an  open  area  without  protection  from  the  weather. 
Capacity  expansion  through  installation  of  additional  pits,  as  well  as  new 

switches  to  improve  operations. 

2.  Cabot:  Construction  of  additional  track  for  maintenance  testing  of  an  expanded  Red 
Line  vehicle  fleet  operating  more  miles. 

3.  Mattapan:  Design  and  construction  of  an  SLRV  maintenance  facility.  Presently,  work 
can  be  undertaken  on  PCC  vehicles  only  in  an  outside  area.  A  new  facility  would  allow 
improved  maintenance  to  the  fleet. 

4.  New  Red  Line  Maintenance  Facility:  Design  for  a  major  Red  Line  Car  inspection, 
repair  and  vehicle  storage  facility. 

•  Wellington  (Orange  Line):  Construction  of  increased  track  storage  to 
accommodate  new  Orange  Line  cars. 

•  Orient  Heights  (Blue  Line):  Provide  additional  track  storage  and  a  modernized 
facility  to  accommodate  existing  and  new  Blue  Line  vehicles. 

•  Riverside  (Green  Line):  Renovate  and  expand  track  and  catenary  systems. 
Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

In  1992  the  various  maintenance  facility  projects  will  be  advanced  through  the  engineering 
and  design  stage.  Based  upon  these  efforts  and  available  funding,  a  number  of  potential 
maintenance  facilities  will  be  advanced  to  construction. 
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FY  1992  TIP 
TRANSIT  ELEMENT 


2.2  RENOVATION  PROJECTS  (cont.) 


BUS  MAINTENANCE 

FACILITIES  i 

i    LAST  YEAR 
;  $2,200,000 

ANNUAL 
i  $7,500,000  i 

2-5  YR. 
$32,500,000 

FUTURE 
$2,000,000 

TOTAL 
$42,000,000 

Project  Description: 


This  project  consists  of  rehabilitation  of  the  MBTA's  older  bus  garages  including  upgrading  of 
weatherization,  lighting  and  new  heating,  ventilation,  plumbing,  and  electrical  systems  and 
drainage.  In  1987-90  the  Authority  undertook  improvements  to  Lynn,  Quincy  and  Albany 
bus  garages. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 
FY  1992  Activities: 

Future  work  is  proposed  for  Cabot,  Lynn,  Bartlett  and  the  Fellsway.  The  anticipated  efforts 
for  1992  will  include  the  engineering  and  design  for  these  locations.  Selected  systemwide 
locations  may  be  advanced  to  construction. 


CATA  CAPITAL 
IMPROVEMENTS 

■    LAST  YEAR  i 
:  $1,400,000  i 

ANNUAL 
$30,000 

2-5  YR. 

$120,000 

FUTURE 
$300,000 

TOTAL 
$450,000 

Project  Description: 

The  Cape  Ann  Transportation  Authority  receives  approximately  $30,000  each  year  in 
federal  funding  for  capital  improvements.  These  funds  are  used  for  new  and  rehabilitated 
buses,  equipment  and  improvements  to  the  existing  facilities. 

Probable  Funding:  Section  9 

FY  1992  Activities: 

CATA  through  its  Capital  Planning  Process  will  identify  its  program  for  1992.  It  will  involve 
either  the  rehabilitation  of  buses,  procurement  of  equipment  or  the  rehabilitation  of 
facilities. 
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FY  1992  TIP 
TRANSIT  ELEMENT 


2.3  REPLACEMENT  PROJECTS 


VEHICLES:  RAPID  RAIL 

:    LAST  YEAR 

ANNUAL 

2-5  YR. 

FUTURE 

TOTAL 

:$130,000,000 

$95,000,000  ; 

;  $11  5,000,000:: 

$210,000,000; 

Project  Description: 

This  program  consists  of  replacement  and  expansion  of  the  rapid  rail  passenger  fleet  for  the 
Blue,  Orange  and  Red  Lines.  The  MBTA  has  identified  the  need  to  procure  new  Orange, 
Red  and  Blue  Line  cars.  In  addition,  a  mid-life  overhaul  of  selected  Orange  and  Blue  Line 
cars  will  be  needed. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 
FY  1992  Activities: 

Based  upon  existing  and  proposed  service  requirements,  the  MBTA  is  anticipating  the 
purchase  of  new  Red,  Orange  and  Blue  Line  vehicles.  The  estimated  number  for  the  Red 
Line  will  range  from  86-144,  for  the  Orange  and  Blue  Lines  the  purchases  will  be  for  46 
and  28  respectively.  Based  upon  available  funding,  the  first  priority  is  the  purchase  of  86 
Red  Line  cars  followed  by  cars  for  the  Orange  and  Blue  Lines.  All  replacement  and 
expansion  vehicles  will  be  accessible. 


ii    VEHICLES:  LIGHT  RAIL    ;;i    LAST  YEAR  i 

1  $1 1,400,000  j 

ANNUAL           2-5  YR. 

i$165,000,000^ 

'future 

TOTAL 
\  $165,000,000;; 

Project  Description: 

The  program  provides  for  the  purchase  of  new  light  rail  vehicles  for  the  Green  Line. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 
FY  1992  Activities: 

The  MBTA  proposes  to  purchase  100  new  Green  Line  cars  which  would  allow  for  the 
retirement  of  existing  LRV  vehicles.  This  procurement  will  provide  for  operational 
improvements  and  expansion  of  services.  It  is  anticipated  that  the  design  for  new  Green 
Line  vehicles  will  occur  in  1992.  Design  specifications  require  low-floor  cars  for  the 
provision  of  accessibe  service. 
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FY  1992  TIP 
TRANSIT  ELEMENT 


2.3  REPLACEMENT  PROJECTS  (cont.) 


VEHICLES:  BUSES 

:    LAST  YEAR  ; 
i  $4,000,000  \ 

ANNUAL 
:  $39,000,000  i 

2-5  YR. 
:  $82,500,000 

FUTURE 
$21,000,000 

TOTAL 
$142,500,000; 

Project  Description: 


Purchasing  new  buses  is  a  continuous  program  of  the  Authority,  which  proceeds  at  an 
annual  rate  designed  to  gradually  reduce  the  average  age  of  the  total  bus  fleet  and  to 
rehabilitate  its  existing  fleet  to  better  serve  the  riding  public.  The  Authority  plans  to 
purchase  an  incremental  amount  of  buses  each  year  for  replacement  purposes.  The 
requirements  for  the  purchase  of  additional  or  replacement  lift-vans  for  The  RIDE,  the 
Authority's  special  mobility  service,  are  also  carried  under  this  program.  The  Authority 
purchased  200  buses  in  1988  with  an  option  for  200  more.  All  future  bus  purchases  will  be 
for  accessible  vehicles. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 
FY  1992  Activities: 

The  Authority  plans  to  continue  this  program  in  1992  with  the  proposed  procurement  of 
200  new  buses  and  approximately  48  RIDE  vans.  In  addition,  the  Authority  will  retrofit  a 
number  of  its  existing  diesel  buses  for  the  purpose  of  reducing  air  pollution. 


§  VEHICLES:  REPLACEMENT: 
PARTS  I 

:    LAST  YEAR  I 

ANNUAL 

2-5  YR. 

FUTURE 

TOTAL 

;  $3,000,000  . 

■  $5,000,000 

i  $10,000,000  : 

$18,000,000  i 

Project  Description: 

This  program  commenced  in  1983  and  provides  funding  for  the  procurement  of  major 
component  parts  for  MBTA's  vehicle  fleet.  This  program  was  initiated  through  the  Surface 
Transportation  Act  of  1983  which  allowed  for  the  procurement  of  major  component  parts 
for  bus  and  rail  vehicles  with  federal  funding.  To  qualify  for  Federal  capital  funds,  these 
component  parts  must  cost  at  least  one  half  percent  of  the  present  day  cost  of  a  new  vehicle 
and  extend  the  vehicle  life  and  reliability  of  the  Authority's  buses  and  rail  cars. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

Continuous  purchase  of  rolling  stock  equipment  replacement  parts  in  accordance  with 
UMTA  regulations. 
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FY  1992  TIP 
TRANSIT  ELEMENT 


2.3  REPLACEMENT  PROJECTS  (cont.) 


COMMUTER  RAIL: 
1  VEHICLES 

LAST  YEAR  : 
$160,200,000: 

ANNUAL 
:  $15,000,000 

2-5  YR. 
i  $15,000,000 

FUTURE 
$150,000,000 

TOTAL 

$180,000,000; 

Project  Description: 


Since  1987,  the  MBTA  has  placed  213  single-level  coaches  and  26  new  locomotives  into 
service  and  overhauled  18  locomotives.  The  MBTA  has  received  the  first  four  of  75 
double-decker  coaches  for  testing  and  has  contracted  for  the  purchase  of  eight 
remanufactured  locomotives. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

During  1992,  the  MBTA  will  continue  to  receive  double-decker  coaches  and  will 
complete  delivery  of  the  remanufactured  locomotives.  Funding  in  1992  would  allow  the 
MBTA  to  initiate  the  overhaul  of  59  Pullman  coaches  and  the  procurement  of  locomotives 
and  coaches  for  major  projects  such  as  Old  Colony,  etc.  All  vehicles  will  be  accessible. 


LECHMERE  STATION 

LAST  YEAR  i 
$7,000,000  1 

ANNUAL 
$25,000,000  i 

2-5  YR. 

;  $25,000,000 

FUTURE 

TOTAL 
$50,000,000  1 

Project  Description: 

Lechmere  Station  involves  the  relocation  of  the  existing  station  to  a  point  east  of  the 
O'Brien  Highway  in  Cambridge.  It  involves  a  new  station  right-of-way  and  abutting  structure. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

Presently  the  MBTA  is  undertaking  the  engineering  and  design  activities  as  well  as 
preliminary  land  acquisitions  for  this  station.  Funding  in  1992  would  provide  for  the  initial 
construction  efforts  such  as  station  structure,  track  right-of-way  and  power.  Future  funding 
would  complete  the  project.  The  new  station  will  be  accessible. 
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FY  1992  TIP 
TRANSIT  ELEMENT 


2.3  REPLACEMENT  PROJECTS  (cont.) 


NORTH  STATION        I    LAST  YEAR    1     ANNUAL  2-5  YR.       jj      FUTURE      I  TOTAL 

TRANSPORTATION  ^  t 

IMPROVEMENT  pRQjECTS      ^  ^ |  $200,000,000:! 


Project  Description: 

The  MBTA  is  participating  with  the  Boston  Redevelopment  Authority,  other  state  and 
federal  agencies  and  private  developers  in  planning  the  redevelopment  of  the  North  Station 
area.  The  project  consists  of  the  relocation  of  the  Green  Line  between  Haymarket  Square 
and  Science  Park  Station.  Also  included  is  the  development  of  a  new  combined  Green 
Line  and  Orange  Line  station,  a  new  parking  garage  and  construction  of  an  underground 
connection  to  the  Authority's  Commuter  Rail  Terminal.  In  addition,  commuter  rail 
improvements  are  planned  such  as  the  extension  of  platforms,  accessibility  for  persons  with 
disabilities  and  new  station  facilities.  Funding  in  1989  provided  for  new  commuter  rail 
platforms  and  a  new  parking  garage. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

1992  funding  would  allow  the  construction  of  a  parking  garage,  the  relocation  of  the  Green 
Line  between  Haymarket  and  Causeway  Street  and  an  interim  Green  Line  turn-back 
facility.  All  facilities,  including  the  parking  garage  will  be  accessible.  Projects  are  in  varied 
design  stages. 


WASHINGTON  STREET    ;i;    LAST  YEAR    |     ANNUAL  2-5  YR.  FUTURE  TOTAL 

REPLACEMENT  SERVICE   1  1  I  ^  L 

1  $9,700,000  1  $40,000,000  i  $70,000,000  ^$1  10,000,000: 


Project  Description: 

With  the  completion  of  the  relocated  Orange  Line  through  the  Southwest  Corridor,  the 
existing  elevated  structure  has  been  removed.  Consequently,  the  MBTA  conducted  a  study 
of  alternative  methods  of  improving  the  transit  service  in  the  South  End,  Roxbury,  North 
Dorchester,  and  Mattapan.  The  preferred  alternative  is  a  trackless  trolley  operation  which 
would  connect  with  the  existing  Green  Line  at  Boylston. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

1992  funding  would  allow  for  both  the  construction  of  Phase  I  (Dudley  to  South  Cove)  and 
the  design  and  engineering  of  Phase  II  (South  Cove  to  Park  Street),  Phases  I  and  II  will 
address  accessibility  issues,  including  vehicle  access. 
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FY  1992  TIP 
TRANSIT  ELEMENT 


2.3  REPLACEMENT  PROJECTS  (cont. 


BUS  MAINTENANCE      f    LAST  YEAR    |     ANNUAL     1      2-5  YR.  FUTURE  TOTAL 

FACILITY  REPLACEMENT  I  1     ,  1  \  \  ^ 

I  I    $500,000    i  \  $52,000,000  I  $52,500,000 


Project  Description: 

This  project  consists  of  replacement  of  existing  bus  maintenance  facilities  as  follows: 

•  West/Northwest  Bus  Garage  -  Construction  of  a  new  garage  to  house  approximately 
200  buses  serving  the  west/northwest  section  of  the  region.  This  would  permit  the 
closing  of  the  smaller,  less  efficient  facilities  now  used.  This  project  is  not  under 
active  consideration  at  the  present  time,  but  may  be  advanced  later.  The  new  facility 
would  be  accessible. 


•  Arborway  Garage  -  Construction,  at  the  site  of  the  present  Arborway  bus  garage  and 
streetcar  carhouse,  of  a  new  bus-repair  building  with  operator  and  maintenance  crew 
lobbies.  Approximately  200  to  250  buses  would  be  housed,  including  some  reassigned 
from  other  garages  as  well  as  those  currently  assigned  to  Arborway.  Increased  inside 
storage  would  improve  the  condition  and  reduce  the  maintenance  and  operating  cost  of 
the  fleet.  This  project  is  not  under  active  consideration  at  the  present  time,  but  may  be 
advanced  later.  The  new  facility  would  be  accessible. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

Funding  in  1992  will  advance  initial  planning  and  design  related  to  a  new  Arborway 
Garage. 
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FY  1992  TIP 
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2.4  NEW  SERVICE  PROJECTS 


SOUTH  STATION        |    LAST  YEAR        ANNUAL  2-5  YR.  FUTURE  TOTAL 

TR  AN  *>PORTATION  ''■ 

CENTER  ^     $500,000       $10,000,000    $90,000,000?  ($100,000,0001; 


Project  Description: 

Phase  I  of  the  South  Station  project  which  included  the  reconstruction  of  the  headhouse 
and  rail  facility,  as  well  as  modification  of  the  Red  Line  station,  is  complete.  The  MBTA  is 
presently  completing  the  design  of  Phase  II,  which  includes  a  consolidated  version  of  the  bus 
terminal  complex  and  parking  deck  along  with  the  associated  foundation  and  ramps. 

Probable  Funding:  Local  Bond 

FY  1 992  Activities: 

Completion  of  Phase  II  design,  construction  contract  advertisement  and  award  by 
mid-1992,  and  the  start  of  construction  activity. 


COMMUTER  BOAT(S)     I    LAST  YEAR   f    ANNUAL     I      2-5  YR.  FUTURE      \  TOTAL 

i  1  1  il   $6,800,000  )  $6,800,000 


Project  Description: 

To  procure  commuter  boats  in  the  event  of  a  policy  change  favoring  Commonwealth 
ownership  of  equipment  (vessels)  rather  than  current  subsidization  of  private  operations. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

None 
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FY  1992  TIP 
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2.4  NEW  SERVICE  PROJECTS  (cont.) 

NANTRANSIT  BOAT      s    LAST  YEAR    ii     ANNUAL  2-5  YR.  FUTURE  TOTAL 

I  SERVICE  j  ^     $213,333    1         $0         J  $0  $213,333  i 

Project  Description: 

During  1990  Nantransit  (  a  private  for  profit  businsess)  received  a  Section  8  Planning  Grant 
from  UMTA  in  support  of  a  comprehensive  planning  study  intended  to  integrate  existing 
land  modes  with  expanded  water  transit  to  serve  the  Nantasket  area  and  surrounding  South 
Shore  communities.  This  recently  completed  report  supports  the  implementation  of  this 
transportation  service  plan.  Although  the  complete  transportation  plan  includes  intermodal 
operations  serving  riders  between  the  South  Shore  and  Boston  as  well  as  intra-Hull  service 
with  multiple  vessels  to  be  phased  in  over  time,  the  initial  phase  of  the  new  transit  start  up 
will  focus  on  the  commencement  of  high-speed  marine  service  between  Nantasket  Pier 
and  Boston. 

Probable  Funding:  Section  3 
FY  1992  Activities: 

A  213,333  (160,000  UMTA/$533,333  Nantransit)  UMTA  Section  3  Entrepreneurial 
Service  Challenge  Grant  is  being  filed  by  the  MBTA  on  behalf  of  Nantransit.  This  funding 
will  reimburse  Nantransit  75%  of  the  one  year  lease  costs  for  a  boat  which  will  be  used  to 
operate  service  between  Nantasket  Pier  and  Boston. 


OAK  GROVE  NORTH     *    LAST  YEAR    5     ANNUAL  2-5  YR.  FUTURE  TOTAL 

I  i  %  Ul  40,000,000  ;  $140,000,000 


Project  Description: 

Extension  of  the  Orange  Line  from  Oak  Grove  to  Route  1 28.  Existing  rail  and  bus  service  are 
expected  to  provide  satisfactory  service  levels  for  near-term  needs.  The  Orange  Line 
extension,  however,  would  result  in  potential  user  time  savings  and  is  retained  as  a 
long-range  option.  The  extension  would  follow  the  Haverhill  Line  railroad  right-of-way  and 
have  five  high-platform  stations,  at  approximately  the  same  locations  as  the  present 
commuter  rail  stations,  and  a  terminus  at  Route  128.  The  line  could  be  built  at  the  present 
railroad  grade,  with  at-grade  crossing  of  all  streets;  could  be  entirely  grade-separated;  or 
could  be  grade-separated  at  intersections  with  major  streets,  and  cross  minor  streets 
at-grade.  Due  to  funding  limitations,  this  project  has  been  deferred. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

None 
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FY  1992  TIP 
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2.4  NEW  SERVICE  PROJECTS  (cont.) 


RED  LINE  NORTHWEST   |    LAST  YEAR    |     ANNUAL     |      2-5  YR.  FUTURE      J  TOTAL 

(ALEWIFE^RTe!^!  28)      I  I  I  |  $480,000,OOo|  $480,000,000|| 


Project  Description: 

This  project  consists  of  the  extension  of  the  Red  Line  from  Alewife  Station  to  Route  128  in 
Lexington  via  the  Lexington  Branch  railroad  right-of-way.  Stations  are  proposed  for  Arlington 
Center,  Arlington  Heights,  Lexington  Center  and  Route  128.  Due  to  funding  limitations  and 
state  legislation,  this  project  has  been  deferred. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

None 


GREEN'LINE'BEYONb 'I""lAST  yIeAR 1 ANNUAL  '"1" 2-5  YR^' FUTURE T  " jqj^l  ■•'''1 

lechmere  i  i  ii  ^  i|  , 

I  1  1  i  ^  $75,000,000  i;  $75,000,000  I 

Project  Description: 

Extension  of  the  Green  Line  from  its  present  terminal  at  Lechmere  through  Somerville  to  a 
point  near  Tufts  University  in  Medford.  Lechmere  Station  would  be  relocated  to  the  east  of 
McGrath  Highway  with  the  Green  Line  continuing  north  along  the  New  Hampshire  Division 
railroad  right-of-way  to  Ball  Square,  Somerville  and  beyond  to  Tufts  University,  Medford. 
The  entire  route  is  free  of  grade  crossings.  Alternative  terminal  locations  are  Ball  Square 
and  Washington  Street.  The  relocation  of  Lechmere  Station  and  associated  costs  are  being 
carried  as  a  project  distinct  from  the  extension.  In  1988,  funding  was  allocated  to  continue 
the  environmental  review  and  alternative  analysis. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

None 
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2.4  NEW  SERVICE  PROJECTS  (cont.) 


GREEN  LINE  EXTENSION  I    LAST  YEAR    i     ANNUAL     1      2-5  YR.  FUTURE  TOTAL 

TO  BRIGHTON         1  1  i  I   ^  I 

1  I  I  ii   $9,000,000  I  $9,000,000 


Project  Description: 

Restoration  of  the  light-rail  service,  as  far  as  the  Oak  Square  loop  in  Brighton,  that  was 
suspended  in  1969  and  replaced  with  bus  service  to  Kenmore  Square.  Service,  which  then 
extended  to  Watertown  Square,  was  suspended  chiefly  because  of  a  shortage  of  equipment. 
The  new  Green  Line  vehicles  along  with  the  LRV's  and  rehabilitated  PCC  cars  may  make  it 
feasible  to  restore  this  service,  which  would  use  the  existing  Green  Line  reservation  between 
Packard's  Corner  and  Kenmore  Square  and  the  existing  tunnel  between  Kenmore  Square 
and  Park  Street.  In  order  to  allow  the  service  to  operate  efficiently,  the  tracks  would  be 
rebuilt  in  mid-street  reservation  along  Brighton  Avenue  between  Packard's  Corner  and 
Union  Square;  beyond  Union  Square,  existing  tracks  in  the  street  would  be  used. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

None 


I  SOUTHWEST  CORRIDOR  s    LAST  YEAR   ?     ANNUAL  2-5  YR.  FUTURE      i  TOTAL 

PROIECT  ^ 

I  I  I  $10,000,000  Ml  0,000,000  i 

Project  Description: 

The  Southwest  Corridor  project  consisted  of  a  4.7  mile  relocation  of  the  Orange  Line  from 
2,500  feet  east  of  Back  Bay  Station  to  Forest  Hills  Station  in  Jamaica  Plain.  Major 
construction  included:  eight  new  transit  stations,  provisions  for  MBTA  and  Amtrak  railroad 
tracks  along  with  new  transit  tracks  and  construction/reconstruction  of  bridges  and 
rights-of-way. 

Probable  Funding:  Section  23 

FY  1992  Activities: 

None 
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2.4  NEW  SERVICE  PROJECTS  (cont.) 


BOWDOIN-CHARLES     |    LAST  YEAR   1    ANNUAL     |      2-5  YR.      \      FUTURE      I  TOTAL 

CONNECTOR  I  1  i  ,  ? 

g  I  1  $37,500,000  i  $1  00,000,0005  $1  37,500,000 


Project  Description: 

The  Blue  Line  and  Red  Line  are  the  only  rapid  transit  lines  in  the  system  that  do  not 
intersect.  Trips  using  both  of  these  lines  require  two  transfers.  This  project  is  a  proposal  to 
remedy  that  deficiency  through  provision  of  a  connection  between  the  Red  and  Blue  Lines. 
A  connection  from  Bowdoin  Station  on  the  Blue  Line  to  Charles  Street  on  the  Red  Line  is 
one  option  that  has  been  considered.  A  new  Blue  Line  station  would  be  located  at  Charles 
Street  Circle  below  street  level  with  an  escalator  connection  to  the  Charles  Street  Red  Line 
station. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 
FY  1 992  Activities: 

The  MBTA  has  completed  an  analysis  of  three  alternatives  for  access  at  Charles  Street 
Station.  FY  1992  funding  will  enable  the  MBTA  to  undertake  design  for  accessibility  at  this 
station,  which  is  the  only  Red  Line  station  for  which  accessiblity  design  plans  have  not  been 
developed. 


BROOKLINE  VILLAGE 

5    LAST  YEAR  : 

ANNUAL 

2-5  YR. 

FUTURE 

TOTAL 

CONNECTOR 

$20,000,000  i 

$20,000,000 

Project  Description: 

This  project  consists  of  construction  of  a  short  piece  of  new  track  from  the  Brookline  Village 
Station  on  the  Riverside  Branch  of  the  Green  Line  to  Huntington  Avenue,  to  join  with  the 
tracks  of  the  Arborway  Branch  of  the  Green  Line.  This  project  would  provide  service  from 
Brookline  Village  (as  a  Green  Line  Branch)  to  Huntington  Avenue  and  into  Park  Street. 
New  building  construction  in  the  Brookline  Village  area  makes  construction  of  this 
connection  difficult.  Further  study  will  be  necessary  to  determine  the  feasibility  of  such  a 
connection. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

None 
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2.4  NEW  SERVICE  PROJECTS  (cont.) 


NORTH  STATION-SOUTH!  LAST  YEAR 
STATION  CONNECTOR  I 


ANNUAL 


2-5  YR. 


FUTURE      I  TOTAL 
I  $1  00,000,000::  $1  00,000,000 


Project  Description: 

Construction  of  a  transit  link  between  North  and  South  Station  has  been  proposed  to 
improve  connections  between  rail  terminals  and  provide  better  access  to  the  waterfront 
area.  This  connection  could  be  a  subsurface  or  surface  connection,  and  may  run  in  the 
general  alignment  of  the  depressed  artery.  Alternatives  for  this  project  will  be  addressed  as 
part  of  other  study  efforts.  This  effort  would  include  provisions  for  accessbility  to  persons  with 
disabilities. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

None 


CIRCUMFERENTIAL       S    LAST  YEAR    ¥     ANNUAL  2-5  YR.  FUTURE  TOTAL 

TRANSIT  S   ^  ?  , 

s  $1,000,000  ;i:  $5,000,000  j  $1  25,000,000?  $1  31 ,000,000! 


Project  Description: 

Construction  of  facilities  to  provide  new  or  improved  transit  service  in  a  circumferential 
corridor  (to  be  identified  through  the  planning  process)  within  an  approximate  five  mile 
radius  of  downtown  Boston.  A  circumferential  transit  system  is  seen  as  a  link  between  the 
existing  radial  lines  and  activity  centers  between  them.  All  facilities  would  include  disability 
access. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 
FY  1992  Activities: 

Funding  identified  in  1992  would  provide  for  preliminary  design  and  initial  environmental 
efforts. 


33 


FY  1992  TIP 
TRANSIT  ELEMENT 


2.4  NEW  SERVICE  PROJECTS  (cont.) 

BLUE  LINE  TO  LYNN     t    LAST  YEAR    ;S     ANNUAL     5      2-5  YR.       I      FUTURE      t  TOTAL 
I  1  I  |$100,000,000bl30,000,000j  $230,000,000li 


Project  Description: 

The  Blue  Line  tracks  would  be  extended  from  Wonderland  to  join  the  Eastern  Route 
railroad  right-of-way  south  of  the  Pines  River  and  to  continue  on  the  railroad  right-of-way  to 
Central  Square  in  Lynn.  New  rapid  transit  stations  would  be  located  in  West  Lynn  and 
Central  Square.  Extension  of  the  Blue  Line  from  Wonderland  Station  in  Revere  to  Central 
Square  in  Lynn  has  been  deferred  as  a  result  of  limitations  in  funding. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

None 


OLD  COLONY  RAILROADi    LAST  YEAR   |    ANNUAL     1      2-5  YR.  FUTURE  TOTAL 

REHABILITATION        j  $7^200,000  |  $52,200,000  1  $509,61  0,000ii  $0         j  $561 ,81  0,000ii 


Project  Description: 

This  project  consists  of  restoration  of  commuter  rail  service  between  Boston  and 
Middleboro,  and  Plymouth  and  Scituate  in  the  southeastern  area  of  Massachusetts.  The 
service  will  use  the  MBTA  and  state  owned  rights-of-way,  except  for  that  portion  of  the 
Greenbush  Line  that  runs  through  Cohasset  and  Scitutate.  There  the  land  is  owned  by  those 
towns.  Each  branch  of  the  proposed  service  will  have  six  or  seven  stations.  Parking  facilities 
are  expected  to  range  from  200  to  1000  spaces  at  stations  where  it  is  appropriate.  New 
construction  is  expected  to  involve  two  railroad  cross-unders,  a  railroad  bridge  over  the 
Neponset  River,  layover  facilities,  passing  tracks  and  maintenance  facilities.  Additionally,  the 
purchase  of  rail  equipment  for  the  service  is  part  of  the  program.  All  facilities  will  be 
accessible  to  persons  with  disabilities. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

1992  funding  will  provide  for  initial  construction.  This  funding  will  be  utilized  to  attract  and 
receive  federal  funds. 
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2.4  NEW  SERVICE  PROJECTS  (cont.) 


COMMUTER  RAIL:       I    LAST  YEAR   |    ANNUAL     |      2-5  YR.      I      FUTURE      l  TOTAL 
NEWBURYPORT        f  I  i  ^  l!  t 

EXTENSION  I  iii  $12,000,000  iii  $15,000,000  §  ^$27,000,000 


Project  Description: 

The  project  consists  of  restoration  of  commuter  rail  service,  which  was  discontinued  in  1976, 
between  Ipswich  and  Newburyport.  Work  includes  upgrading  stations,  tracks,  signals,  and 
grade  crossing  protection  to  MBTA  commuter  rail  standards  over  the  8.5  mile  track  segment 
between  Ipswich  and  Newburyport.  The  scope  also  includes  procurement  of  passenger 
equipment  required  for  service  restoration  and  access  accommodations  for  persons  with 
disabilities. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 
FY  1992  Activities: 

1992  funding  would  advance  engineering,  design  and  construction. 


COMMUTER  RAIL: 
iiiFRAMINGHAM  EXTENSION: 

LAST  YEAR  : 

ANNUAL 
$12,500,000  : 

2-5  YR. 
:  $12,500,000  \ 

FUTURE 

TOTAL 
$25,000,000  il 

Project  Description: 


The  Saxonville  branch  starts  at  the  Natick  Commuter  Rail  Station  and  extends  northwesterly 
to  the  Route  30  intersection.  The  MBTA  is  planning  an  accessible  transportation  center  at 
the  intersection  of  Route  30,  Speen  Street  and  the  Saxonville  branch  in  conjunction  with 
the  Mass.  Port  Authority,  the  Mass.  Turnpike  Authority  and  the  Mass.  Department  of  Public 
Works. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 
FY  1992  Activities: 

Funding  in  1992  would  provide  for  both  vehicle  procurement,  design  and  initial 
construction. 


COMMUTER  RAIL:       a    LAST  YEAR         ANNUAL  2-5  YR.  FUTURE  TOTAL 

WORCESTER   EXTENSION  .  _ 

ii;  $2,000,000  I  $52,000,000  i  \  $54,000,000 


Project  Description: 

The  MBTA  is  proposing  to  extend  commuter  rail  services  to  Worcester.  This  project 
includes  the  refurbishment  of  track  and  bridges  on  this  right-of-way.  All  service  will  be 
accessible. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 
FY  1992  Activities: 

Funding  in  1992  would  allow  the  MBTA  to  undertake  environmental  and  design  efforts. 
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2.4  NEW  SERVICE  PROJECTS  (cont.) 


COMMUTER  RAIL:  NEW  1    LAST  YEAR   1    ANNUAL     |      2-5  YR.      I.      FUTURE      I  TOTAL 
BEDFORD  EXTENSION    j  J  $3,000,000  '  $203,000,00o|  |  $206,000,000| 


Project  Description: 

The  MBTA  is  proposing  to  extend  commuter  rail  service  to  New  Bedford.  This  project 
includes  the  refurbishment  of  track  and  bridges  along  the  abandoned  right-of-way  from 
Stoughton  to  New  Bedford.  All  service  will  be  accessible. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1 992  Activities: 

Funding  in  1992  would  allow  the  MBTA  to  undertake  environmental  ane  design  efforts. 


COMMUTER  RAIL:       ii    LAST  YEAR  ; 
:;:    FOXBORO   EXTENSION  | 

ANNUAL 
;  $1,000,000 

2-5  YR. 
;  $7,000,000 

FUTURE  TOTAL 

I   $8,000,000  :i 

Project  Description: 

The  MBTA  is  proposing  to  extend  commuter  rail  service  to  Foxboro.  This  project  includes 
the  refurbishment  of  track  and  bridges  along  an  existing  right-of-way.  The  service  will  be 
accessible. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 
FY  1992  Activities: 

Funding  in  1992  would  allow  the  MBTA  to  undertake  environmental,  design  and 
engineering  efforts. 


WEST  CAMBRIDGE 
STATION 

:    LAST  YEAR  ; 

ANNUAL 
$7,000,000  i 

2-5  YR. 

FUTURE 

TOTAL 
$7,000,000  il 

Project  Description: 

Development  of  a  new  commuter  rail  station  in  the  West  Cambridge  Yards  will  provide  a 
unique  opportunity  to  serve  this  rapidly  developing  area.  In  order  to  implement  this 
improvement,  the  commuter  rail  tracks  will  be  relocated  to  the  north  side  of  the  West 
Cambridge  Yards.  This  will  locate  the  tracks  and  future  station  site  adjacent  to  the 
development  which  is  occurring  on  Cambridge  Park  Drive  and  near  the  Alewife  Red  Line 
Station.  Partial  funding  for  the  station  construction  and  its  access  easements  has  already 
been  provided  by  private  developers  in  the  area.  The  facility  will  be  accessible. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 

FY  1992  Activities: 

Funding  in  1992  would  allow  the  MBTA  to  undertake  construction  efforts  for  track 
relocation  and  a  new  station. 
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2.4  NEW  SERVICE  PROJECTS  (cont.) 


HINGHAM  COMMUTER  5    LAST  YEAR    i:     ANNUAL  2-5  YR.  FUTURE  TOTAL 

^S^RON^NTS        ^     $300,000    s  $9,300,000  i  \  I  $9,300,000 


Project  Description: 

Ridership  on  the  Hingham  commuter  boat  has  increased  rapidly  over  the  past  several  years 
but  the  landside  facilities  have  not  been  improved  or  expanded  to  accommodate  the 
additional  passengers.  The  MBTA  has  begun  analysis  and  preliminary  design  for  waterfront, 
waiting  room  and  parking  facilities  at  this  site.  The  analysis  includes  accessibility  issues. 

Probable  Funding:  Section  3,  9  and  Local  Bonds 
FY  1992  Activities: 

Funding  in  1992  would  allow  the  MBTA  to  continue  environmental,  design,  land 
acquisition  and  construction  efforts. 


SOUTH  BOSTON  PIERS   ?    LAST  YEAR   is     ANNUAL  2-5  YR.  FUTURE      ji  TOTAL 

TRANSIT  PROJECT  $2,500,000      $7,000,000    $1  50, 000, OOOii  $270,000,000?  $427,000,000? 


Project  Description: 

The  project  consists  of  the  construction  of  a  new  transit  line  which  will  serve  the  South 
Boston  Piers  area  and  the  Mid-town  Cultural  District  by  providing  a  link  to  the  existing  system 
via  a  tunnel  which  will  originate  in  the  Green  Line  Boylston  Station  area.  The  tunnel  will 
provide  an  Orange  Line  connection  in  the  Chinatown/Essex  area  and  a  connection  with  the 
multi-modal  transportation  services  at  South  Station.  It  will  cross  the  Fort  Point  Channel  and 
serve  the  Piers  area  before  terminating  at  the  eastern  end  of  the  Piers. 

Probable  Funding:  State  Bond,  Section  3  and  Private  Source 

FY  1992  Activities: 

Final  Enviroinmental  Impact  Report  preparation,  draft  EIS  preparation,  financing  study  and 
initial  engineering. 
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2.5  OTHER  PROJECTS  AND  PROGRAMS 

s  OPERATING   ASSISTANCE*    LAST  YEAR   iii  ANNUAL 
i     TO  MBTA  AND  CATA     !  j, 8,700,000  j  $1 8,700,000  ^ 

■                     'f                      f.  -i 
I                      I  $18,700,000  1 

:                                    <  i 

Project  Description: 

The  UMTA  Section  9  Program  provides  both  Capital  and  Operating  Assistance.  In  recent 
years,  the  amount  has  been  decreasing  due  to  federal  cutbacks  and  deficit  reduction.  The 
MBTA  and  CATA  receive  the  Boston  Metropolitan  Area  funds  for  both  Capital  and 
Operating  Assistance. 

MBTA  $18,741,886 
CATA  $45,000 

Probable  Funding:  See  above. 

FY  1 992  Activities: 

As  is  previous  years 

SECTION  18:   TRANSIT    ii:    LAST  YEAR   iii     ANNUAL     iii      2-5  YR.  FUTURE  TOTAL 

ASSISTANCE  TO  CATA    5  ^  §  I  i  ^ 

$30,000  $45,000  i  $45,000 


Project  Description: 

CATA  receives  Section  18  funding  to  support  fixed  route  and  demand  responsive  operations 
for  people  who  are  elderly  and  disabled  in  the  CATA  region. 

Probable  Funding:  Section  18 

FY  1992  Activities: 

As  in  previous  years 
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2.5  OTHER  PROJECTS  AND  PROGRAMS  (cont.) 

i  ACCESSIBILITY  (FUNDING  *    LAST  YEAR         ANNUAL  2-5  YR.       i      FUTURE  TOTAL 

i  INCLUDED  IN  PROJECTS  1  1  %  I  tn  ^ 

PREVIOUSLY  LISTED)     §  1  I  I  i  1 


Project  Description: 

The  MBTA  is  continuing  a  multi-modal  effort  to  provide  mobility  for  persons  with  disabilties. 
The  program  consists  of: 

Heavy  Rail:  26  stations  (49.06%  of  the  system)  are  accessible  as  of  June  1 990.  All  new  and 
refurbished  stations  are  accessible  to  persons  with  disabilities.  Design  efforts  are  being 
undertaken  for  access  provision  at  remaining  stations  not  slated  for  modernization  or  other 
construction  efforts.  All  new  cars  procured  are  equipped  with  wheelchair  positions  and 
tie-downs  as  well  as  audible  passenger  door  closing  warnings  and  interior  and  exterior  LED 
audio  and  visual  signage. 

Light  Rail:  The  feasibility  study  of  accessibility  options  for  the  MBTA's  light  rail  system  has 
been  completed.  The  MBTA  has  endorsed  study  recommendations  to  raise  platforms 
12-18  inches  above  top-of  rail  and  to  purchase  low-floor  light  rail  vehicles.  The  combination 
of  these  activites  will  allow  level  entry/exit.  Street-to-platform  access  will  be  by  conventional 
ramps  and  elevators  as  specific  station  conditions  require. 

Commuter  Rail:  System-wide,  35%  of  the  100  stations  are  accessible  with  mini-high  or  high 
platforms  as  of  December  1990.  A  final  report  on  system-wide  commuter  rail  access  for 
persons  with  disabilties  was  recently  completed.  The  report  establishes  a  prioritization  plan 
for  key  station  access  among  remaining  inaccessible  stations.  All  stations  under  construction 
or  having  platforms  lengthened  will  be  made  accessible.  All  new  cars  are  equipped  with 
wheelchair  positions  and  tiedowns.  Presently  at  least  one  car  per  train  is  accessible. 

Trackless  Trolley:  A  point  to  point  service  for  persons  using  wheelchairs  has  been  instituted 
as  an  alternative  to  inaccessible  trackless  trolleys. 

Lift  Buses:  In  1986,  the  MBTA  made  a  commitment  to  purchase  only  lift-equipped  buses. 
In  1989,  the  new  delivery  of  200  lift  buses  brought  the  total  accessible  fleet  to  nearly  50%  of 
the  entire  fleet. 

Paratransit:  The  RIDE  currently  serves  44  cities  an  towns  in  the  five  service  areas.  Service 
expansion  to  additional  communties  will  occur  as  funding  becomes  available. 

Commuter  Boat:  A  study  of  the  technical  feasibility  of  providing  acccess  on  commuter  boats 
will  be  undertaked  by  contracting  with  a  firm  specializing  in  adaptive  environments. 

Probable  Funding:  Section  20  and  Local  Bond  Funds 

FY  1992  Activities: 

See  next  page 
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2.5  OTHER  PROJECTS  AND  PROGRAMS  (cont.) 

i    FY  1991  ACCESSIBILITY    S    LAST  YEAR    g     ANNUAL  2-5  YR.  FUTURE      |  TOTAL 

i  ACTIVITIES  CONTINUED  I  i  I  I  l  I 

i;    FROM  PREVIOUS  PAGE   S  I  i  1  : 


Project  Description: 

The  MBTA  will  begin  preliminary  design  for  station  accessibility  modifications  as  well 
prepare  conceptual  designs  and  technical  specifications  for  low-floor  light  rail  cars. 
Additional  lift  buses  will  be  added  to  the  vehicle  fleet.  Due  to  lack  of  funds,  there  will  be  no 
expansion  of  the  RIDE  service  area.  Modernization  of  stations  to  include  access  to  trains  on 
commuter  rail  and  rapid  transit  will  be  continued  as  will  annual  review  and  expansion  of  the 
number  of  designated  lift  bus  routes.  The  Annual  Passenger  Relations  Training  Program  on 
disability  issues  for  all  operators,  collectors  and  guards  and  marketing  efforts  concerning 
accessible  lift  bus  services  will  be  maintained.  The  MBTA  will  institute  four-hour  annual 
refresher  training  in  safety,  sensitivity  and  lift  operations  for  all  Surface  Lines  Operators  and 
investigate  design  options  for  paratransit  vehicles. 


Probable  Funding:  Section  20  and  Local  Bond  Funds 

FY  1992  Activities: 

As  described  above 


SECTION  16  (B)  (2)       ii;    LAST  YEAR    :::     ANNUAL  2-5  YR.  FUTURE  TOTAL 

PROGRAM,  ELDERLY  & 


HANDICAPPED  VANS 


$910,540    5     $910,540    iii  I  $910,540 


Project  Description: 

Section  16  (b)  (2)  of  the  Urban  Mass  Transportation  Act  authorizes  UMTA  to  award  capital 
grants  to  non-profit  organizations  for  the  purchase  of  vehicles  to  provide  transportation 
services  for  the  elderly  and  persons  with  disabilities.  The  grants  are  awarded  in  annual 
rounds  which  begin  when  the  amount  of  the  federal  apportionment  to  the  state  is  known. 
This  is  usually  at  the  beginning  of  the  calendar  year,  i.e.  approximately  one  quarter  into  the 
federal  fiscal  year.  The  state  then  requests  grant  proposals  which  are  submitted  by  the  end 
of  May.  Grant  awards  are  announced  in  June,  and  the  vehicles  themselves  are  delivered 
during  the  next  spring  and  summer. 

Probable  Funding:  Section  16  (b)  (2) 

FY  1992  Activities: 

As  in  previous  years 
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2.6  TRANSIT  CAPITAL  PROGRAM  SUMMARY 


:  NEW  SERVICE  PROJECTS 

ANNUAL 

2-5  YR. 

FUTURE 

TOTAL 

SOUTH  STATION  TRANSPORTATION 
LEN  1  hK 

$10,000,000 

$90,000,000 

$100,000,000 

COMMUTER  BOAT(S) 

$6,800,000 

$6,800,000 

NANTRANSIT  BOAT  SERVICE 

$213,333 

$213,333 

OAK  GROVE  NORTH 

$140,000,000 

$140,000,000 

RED  LINE  NORTHWEST  EXTENSION 

/ai  r~\A/ii~f~  n  T  r~     i  t  o\ 

(ALEWIFE-RTE.  128) 

$480,000,000 

$480,000,000 

GREEN  LINE  BEYOND  LECHMERE 

$75,000,000 

$75,000,000 

GREEN  LINE  EXTENSION  TO 
BKIGHTON 

$9,000,000 

$9,000,000 

SOUTHWEST  CORRIDOR  PROJECT 

$1  0,000,000 

$1  0,000,000 

BOWDOIN-CHARLES  CONNECTOR 

$37,500,000 

$100,000,000 

$137,500,000 

BROOKLINE  VILLAGE  CONNECTOR 

$20,000,000 

$20,000,000 

CONNECTOR 

c  1  nn  nnn  nnn 
)  1  uu,uuu,uuu 

1 1  nn  nnn  nnn 
$  1  uu,uuu,uuu 

L,li\V_UiVirtKtlN  1  lAL    1  KAINol  1 

:>  1  ,uuu,uuu 

J  J,UUU,UUU 

1 1  9  c:  nnn  nnn 

J  1  /j,UUU,UUU 

1 1  7 1  nnn  nnn 

BLUE  LINE  TO  LYNN 

$100,000,000 

$130,000,000 

$230,000,000 

OLD  COLONY  RAILROAD 
REHABILITATION 

$52,200,000 

$509,610,000 

$0 

$561,810,000 

COMMUTER  RAIL:  NEWBURYPORT 
EXTENSION 

$12,000,000 

$15,000,000 

$27,000,000 

COMMUTER  RAIL:  FRAMINGHAM 
EXTENSION 

$12,500,000 

$12,500,000 

$25,000,000 

COMMUTER  RAIL:  WORCESTER 
EXTENSION 

$2,000,000 

$52,000,000 

$54,000,000 

COMMUTER  RAIL:  NEW  BEDFORD 
EXTENSION 

$3,000,000 

$203,000,000 

$206,000,000 

COMMUTER  KAIL:  FOXBOKO 
EXTENSION 

$1,000,000 

$7,000,000 

$8,000,000 

WEST  CAMBRIDGE  STATION 

$7,000,000 

$7,000,000 

HINGHAM  COMMUTER  BOAT 
TERMINAL  IMPROVEMENTS 

$9,300,000 

$9,300,000 

SOUTH  BOSTON  PIERS  TRANSIT 
PKOjECT 

$7,000,000 

$1  50,000,000 

$270,000,000 

$427,000,000 
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2.6  TRANSIT  CAPITAL  PROGRAM  SUMMARY  (cont.) 


s  EFFICIENCY  PROJECTS 

A  K.  1  V  1  1  1  A  1 

ANNUAL 

2-5  YK. 

CI  IXI  1  D  C 

rU 1 UKb 

1  O  1  A  L 

SIGNAL  IMPROVEMENTS/ 
COMMUNICATIONS 

$3,000,000 

$30,000,000 

$5,000,000 

$38,000,000 

SYSTEM-WIDE  IMPROVEMENTS 

$63,300,000 

$24,700,000 

$20,000,000 

$108,000,000 

TRANSIT:   PARK-RIDE  IMPROVEMENT 
PROGRAM 

$21,300,000 

$63,000,000 

$84,300,000 

LECHMERE  MAINTENANCE  FACILITY 

$5,000,000 

$10,000,000 

$50,000,000 

$65,000,000 

RED  LINE  MANAGEMENT  FACILITY 

$2,600,000 

$2,600,000 

POLICE  HEADQUARTERS  AT 
JFK/UMASS 

$1,500,000 

$25,000,000 

$26,500,000 

i: RENOVATION  PROJECTS  :i 

ANNUAL 

2-5  YR. 

FUTURE 

TOTAL 

TRACK  IMPROVEMENTS 

$32,000,000 

$47,000,000 

$5,000,000 

$84,000,000 

POWER  ELECTRIFICATION 
IMPROVEMENTS 

$12,500,000 

$62,500,000 

$5,000,000 

$80,000,000 

TUNNEL  REHABILITATION/ 
VENTILATION 

$7,000,000 

$27,000,000 

$5,000,000 

$39,000,000 

MBTA  BRIDGE  PROGRAM 

$2,000,000 

$8,000,000 

$20,000,000 

$30,000,000 

STATION  MODERNIZATION/ 
PLATFORM  LENGTHENING 

$50,000,000 

$207,000,000 

$257,000,000 

COMMUTER  RAIL:  SIGNALS 

$20,000,000 

$40,000,000 

$50,000,000 

$1  10,000,000 

COMMUTER  RAIL:  TRACK 
IMPROVEMENTS 

$1  18,800,000 

$475,200,000 

$594,000,000 

TUNNEL  REHAB/VENTILATION  FOR 
COMMUTER  RAIL 

$5,000,000 

$0 

$0 

$5,000,000 

COMMUTER  RAIL:  PARK-RIDE/ 
STATIONS 

$20,000,000 

$36,900,000 

$56,900,000 

COMMUTER  RAIL:  BRIDGES 

$15,000,000 

$20,000,000 

$25,000,000 

$60,000,000 

COMMUTER  RAIL: 
R.T.A.'S 

$1  1,300,000 

$20,000,000 

$25,000,000 

$56,300,000 

COMMUTER  RAIL:  MAINTENANCE 
FACILITIES 

$33,600,000 

$85,600,000 

$120,000,000 

$239,200,000 

RAPID  RAIL  AND  LIGHT  RAIL 
MAINTENANCE  FACILITIES 

$20,000,000 

$80,000,000 

$30,000,000 

$130,000,000 

BUS  MAINTENANCE  FACILITIES 

$7,500,000 

$32,500,000 

$2,000,000 

$42,000,000 

CATA  CAPITAL  IMPROVEMENTS 

$30,000 

$1  20,000 

$300,000 

$450,000 
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2.6  TRANSIT  CAPITAL  PROGRAM  SUMMARY  (cont.) 


REPLACEMENT  PROJECTS 

ANNUAL 

2-5  YR. 

FUTURE 

TOTAL  I 

VEHICLES:  RAPID  RAIL 

$95,000,000 

$1  1  5,000,000 

$21  0,000,000 

VEHICLES:  LIGHT  RAIL 

$165,000,000 

$165,000,000 

VEHICLES:  BUSES 

$39,000,000 

$82,500,000 

$21,000,000 

$142,500,000 

VbHILLtb: 

REPLACEMENT  PARTS 

Ji,UUU,UUU 

c  r\r\r\  r\nn 

)  1  U,UUO,UUO 

$1  o,UUU,UUU 

COMMUTER  RAIL:  VEHICLES 

$1  5,000,000 

$1  5,000,000 

$1  50,000,000 

$1  80,000,000 

LECHMERE  STATION 

$25,000,000 

$25,000,000 

$50,000,000 

NORTH  STATION  TRANSPORTATION 
IMPROVEMENT  PROJECTS 

$100,000,000 

$100,000,000 

$200,000,000 

BUS  MAINTENANCE  FACILITY 
REPLACEMENT 

$500,000 

$52,000,000 

$52,500,000 

WASHINGTON  STREET  REPLACEMENT 
SERVICE 

$40,000,000 

$70,000,000 

$1  10,000,000 

iiOTHER  PROJECTS  AND  PROGRAMS 

ANNUAL 

2-5  YR. 

FUTURE 

TOTAL 

OPERATING   ASSISTANCE  TO  MBTA 
AND  CATA 

SECTION  18: 

TRANSIT  ASSISTANCE  TO  CATA 

SECTION  16  (B)  (2)  PROGRAM, 
ELDERLY  &  HANDICAPPED  VANS 

$18,700,000 
$45,000 
$910,540 

$18,700,000 
$45,000 
$910,540 
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2.6  TRANSIT  CAPITAL  PROGRAM  SUMMARY  (cont.) 


SFEDEKAL  FUNDS  REQUIRED  BY; 
iCATEGORY 

1  ANNUAL 

2-5  YR. 

FUTURE 

TOTAL 

Section  3  (75%  Federal) 
Section  9  (80%  Federal) 
Section  23  (85%  Federal) 

$60,000,000 
$35,000,000 
$5,000,000 

$240,000,000 
$140,000,000 
$0 

$300,000,000 
$175,000,000 
$0 

$600,000,000 
$350,000,000 
$5,000,000 

All  Sources 

$100,000,000 

$380,000,000 

$475,000,000 

$955,000,000 

sLOCAL  FUNDS  REQUIRED  BY  i 
isCATEGORY 

ANNUAL 

2-5  YR. 

FUTURE 

TOTAL 

Section  3  (75%  Federal) 
Section  9  (80%  Federal) 
Section  23  (85%  Federal) 
State  Bond  funds 

$20,000,000 
$8,750,000 
$880,000 
$986,350,000 

$80,000,000 
$35,000,000 
$0 

$2,253,370,000 

$100,000,000 
$43,750,000 
$0 

$1 ,424,550,000 

$200,000,000 
$87,500,000 
$880,000 
$4,664,270,000 

All  Sources 

$1,015,980,000 

$2,368,370,000 

$1,568,300,000 

$4,952,650,000 

iSTOTAL  FUNDS  REQUIRED  BY  : 
ICATEGORY 

ANNUAL 

2-5  YR. 

FUTURE 

TOTAL 

Section  3  (75%  Federal) 

$80,000,000 

$320,000,000 

$400,000,000 

$800,000,000 

Section  9  (80%  Federal) 

$43,750,000 

$1  75,000,000 

$218,750,000 

$437,500,000 

Section  23  (85%  Federal) 

$5,880,000 

$0 

$0 

$5,880,000 

State  Bond  funds 

$986,350,000 

$2,253,370,000 

$1 ,424,550,000 

$4,664,270,000 

All  Sources 

$1,1  15,980,000 

$2,748,370,000 

$2,043,300,000 

$5,907,650,000 

3    ANNUAL  HIGHWAY  ELEMENT 


The  Annual  (1992)  Highway  Element  of  this  TIP  document  is  divided  into  the  traditional 
categories  of  FHWA  funding  as  described  in  the  Introduction.  Within  funding 
categories,  projects  are  listed  alphabetically  by  the  community  mentioned  in  the  project 
name.  Whenever  possible,  the  project  entries  present  the  project  name  and  identifying 
number  used  by  the  MDPW's  Capital  Expenditure  and  Program  Office  and  indicate,  as 
"%  Design"  and  "Design  Response,"  how  close  the  construction  plans  are  to  completion 
and  whether  the  state  or  the  local  community  is  developing  them.  In  addition,  project 
entries  briefly  describe  the  type  of  work  and  the  project  itself.  However,  in  some 
instances  detailed  project  information  may  be  missing  because  it  is  not  currently 
available. 

The  estimated  cost  of  up  to  three  work  items  (preliminary  engineering,  right-of-way 
acquisition  and  construction)  may  be  programmed  in  the  annual  element.  These  costs 
are  stated  in  full  according  to  the  Federal/State  cost  share.  Some  projects  are  listed  in 
both  the  annual  and  the  2-5  Year  elements.  In  instances  where  this  occurs,  a  reference 
is  given  regarding  the  other  section  where  the  project  can  be  found. 

The  following  is  a  list  of  the  funding  categories  to  be  found  in  the  annual  element  : 

Interstate 

Interstate  "4R" 

Consolidated  Primary 

Urban  Systems,  City  of  Boston 

Urban  Systems,  Boston  Urbanized  Area 

Highway  Bridge  Replacement  and  Rehabilitation 

Hazard  Elimination 

Interstate  Transfer 

Other  Federal  Aid 

Because  a  new  Surface  Transportation  Act  is  expected  to  be  enacted  sometime  during 
this  fiscal  year,  it  is  likely  that  at  least  some  of  the  projects  listed  in  the  above  categories 
will  shift  to  a  new  category.  Notation  of  the  likely  new  funding  category  has  been  made 
at  the  end  of  each  section  in  the  Annual  Element. 

A  summary  of  the  capital  program  concludes  the  highway  annual  element.  Chapter  8, 
Section  5  contains  a  brief  description  of  each  funding  category  in  the  annual  element 
and  the  types  of  projects  to  be  found  in  it. 

Community  and  subregional  indices  of  projects  appearing  in  the  annual  element  have 
been  included  in  the  appendix  to  facilitate  review. 
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FY  1992  TIP 
ANNUAL  HIGHWAY  ELEMENT 


3.1  INTERSTATE* 


Work  Type: 
Description: 


1        BOSTON                 CENT.  ARTERY  NORTH,  07 

sv..  "pyf^p,,^^^  ^LLOCATION^ : 

MDPWid:  011807 
%  Design:  Unknown 
Design  Respon:  State 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required 
State  Funds  Required 
Total  Funds  Required 

$100,200,000 
1  1,133,333 
$1  1  1,333,333 

Central  Artery  North  Area 


I  BOSTON 
^(Senis^l-i'vr 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


1-90/1-93 


PE/Design  V 
ROW:  V 
Const:  V 


FUNDING  ALLOCATION 


Element,  Section  4.1) 

01 1 700 
Unknown 

State 

Construction 

Depressed  Central  Artery,  north  of  Causeway  St.  to  south  of  High  St.  (1-93)  and 
construction  of  Third  Harbor  Tunnel  (1-90) 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$1,401,000,00 
204,000,000 
$1 ,605,000,000 


SUMMARY  INFORMATION 

INTERSTATE' 


Number  of  Projects:  2 

PE/Design:  1  Federal  Funds  Required:  $1 ,501 ,200,000 

ROW:  1  State  Funds  Required:       21  5,1  33,333 

Const:  2  Total  Funds  Required:  $1 ,71  6,333,333 

*This  funding  category  will  remain  in  place  under  the  proposed  Surface  Transportation  Act.  The  level 
of  federal/state  participation  is  expected  to  remain  the  same. 
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ANNUAL  HIGHWAY  ELEMENT 


3.2  INTERSTATE  "4R"* 


BOSTON  1-93 

FUNDING  ALLOCATION 

MDPWid:  011710 
%  Design:  Unknown 
Design  Respon:  State 

PE/Design  V 
ROW:  V 
Const:  V 

Federal  Funds  Required:  $34,000,000 
State  Funds  Required:  6,000,000 
Total  Funds  Required:  $40,000,000 

Work  Type:  Reconstruction 
Description:       Depressed  Central  Artery/Third  Harbor  Tunnel,  north  of  Causeway  St.,  south  of  High 
St.  (1-93) 


{SUMMARY  INFORMATION 


INTERSTATE  "4R"* 

Number  of  Projeas:  1 

PE/Design:                   1           Federal  Funds  Required:  $34,000,000 

ROW:                   1              State  Funds  Required:  6,000,000 

Const:                   1             Total  Funds  Required:  $40,000,000 

*This  funding  category  will  remain  in  place  under  the  proposed  Surface  Transportation  Act.  The  level 
of  federal/state  participation  is  expected  to  remain  the  same. 
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FY  1992  TIP 
ANNUAL  HIGHWAY  ELEMENT 


3.3  CONSOLIDATED  PRIMARY' 


ACTON 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


GREAT  RD./MAIN  ST.,  ACTON 

104748 
Unknown 
State 

Reconstruction 

Reconstruct  intersection  with  channelization  and  signalization 


PE/Design 
ROW: 
Const:  V 


FUNDING  ALLOCATION  '  - 

■:■:■:■:■:■:■:■:■^:•:■^:•:^•x■:<•:o■:•:•^:•:<•:•:■^:•:■;•:•^^:<<•^:•^:•:•:■:•:•:■:•:•:-:•; 

Federal  Funds  Required: 

$315,000 

State  Funds  Required: 

105,000 

Total  Funds  Required: 

$420,000 

MAIN  ST.,  WALPOLE,  01 
Systems  Boston  Urbanized  Area) 


FUNpiNG  ALL^ 


PE/Design 
ROW: 
Const:  V 


WALPOLE 

(Formerly  listed  under  UrI 

MDPW  id:  042450 

%  Design:  25 

Design  Respon:  State 

Work  Type:  Reconstruction 

Description:  Reconstruct  Main  St.,  Rte.  1A,  Elm  St.  and  Front  St./Common  St.  intersection,  CBD 


Federal  Funds  Required:  $360,000 
State  Funds  Required:  240,000 
Total  Funds  Required:  $600,000 


1  SUMMARY  INFORMATION 

CONSOLIDATED  PRIMARY* 


Number  of  Projects:  2 

PE/Design:  0  Federal  Funds  Required:  $675,000 

ROW:  0  State  Funds  Required:  345,000 

Const:  2  Total  Funds  Required:  $1,020,000 

^Projects  listed  under  this  category  may  be  shifted  to  the  Urban/Rural  Program  when  a  new  Surface 
Transportation  Act  is  enacted.  While  the  total  cost  estimate  will  remain  the  same,  the  percent  of 
federal/state  participation  is  expected  to  change. 
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ANNUAL  HIGHWAY  ELEMENT 


3.4  URBAN  SYSTEMS  CITY  OF  BOSTON* 


BOSTON 

!i'     BOSTON  PEDEST.  SIGNALX^  'm 

FUNDING  ALLOCATION 

MDPW  id:  006800 
%  Design:  100 
Design  Respon:  City 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required:  $900,000 
State  Funds  Required:  300,000 
Total  Funds  Required:  $1,200,000 

Work  Type:  Traffic 

Description:       Convert  1  9  signal  locations  to  comply  with  national  codes  and  transportation 
department 


BOSTON 

NEW  DUDLEY  ST,  BOSTON 

FUNDING  ALLOCATION 

MDPW  id: 

021305 

PE/Design 

Federal  Funds  Required:          $1  09,500 

%  Design: 

100 

ROW:  V 

State  Funds  Required:  36,500 

Design  Respon: 

State 

Const: 

Total  Funds  Required:  $146,000 

Work  Type: 

Other 

Description:       Demolish  three  building  structures  on  New  Dudley  Rd.,  Boston 


BOSTON 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 


ii    NORTHERN  AVE.  CONNECT.  RDS. 

053001 
100 
City 

Construction 


FUNDING  ALLOCATION 


PE/Design 
ROW:  V 
Const:  V 


Federal  Funds  Required 
State  Funds  Required 
Total  Funds  Required 


$2,178,750 
726,250 
$2,905,000 


Description:       Construct  Sleeper,  Pittsburg,  parts  of  Northern  Ave.  and  South  Seaport  Access  Rd. 


I  SUMMARY  INFORMATION 


URBAN  SYSTEMS  CITY  OF  BOSTON* 


Number  of  Projects:  3 

PE/Design:  0  Federal  Funds  Required:         $3,1  88,250 

ROW:  2  State  Funds  Required:  1,062,750 

Const:  2  Total  Funds  Required:  $4,251,000 

*Projects  listed  under  this  category  may  be  shifted  to  the  Urban/Rural  Program  when  a  new  Surface 
Transportation  Act  is  enacted.  While  the  total  cost  estimate  will  remain  the  same,  the  percent  of 
federal/state  participation  is  expected  to  change. 
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ANNUAL  HIGHWAY  ELEMENT 


3.5  URBAN  SYSTEMS  BOSTON  URBANIZED  AREA* 

i    "YosTorT^J  i 

MDPW  id: 


FUNDING  ALLOCATION 


%  Design: 
Design  Respon: 
Work  Type: 
Description: 
Work  Also  In: 


PE/Design 
ROW: 
Const:  V 


138500 
100 
State 

Reconstruction 

Washington  St.,  Dedham  line  to  West  Roxbury  Parkway,  Boston  (West  Roxbury) 
Dedham 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$2,835,000 
945,000 
$3,780,000 


BROOKLINE 

CYPRESS  ST,  BROOKLINE,  01 

FUNDING  ALLOCATION     ^    '  1 

MDPW  id:  018200 
%  Design:  25 
Design  Respon:  Town 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required:  $60,000 
State  Funds  Required:  40,000 
Total  Funds  Required:  $100,000 

Description:       Signalization  and  traffic  improvennents  on  Cypress  Street  at  Kendall  and  Rice  Streets. 


I    BURLINGTON    |  WINN  ST.,  BURLINGTON 

MDPW  id:  086908 


FUNDING  ALLOCATION 


%  Design:  75 

Design  Respon:  Town 
Work  Type: 

Description:  Winn  St.,  Beacon  St.,  Keans  Rd.  and  Rte.  128  on/off  ramp  intersection 


Sign-Light 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$900,000 
300,000 
$1 ,200,000 


r'^' Cambridge"  : 

:i    ^  LECHMERE,  PHASE  IV,  CAMBR. 

FUNDING  ALLOCATION 

MDPW  id:  037823 
%  Design:         1  00 
Design  Respon:  City 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required:  $5,100,000 
State  Funds  Required:  1,700,000 
Total  Funds  Required:  $6,800,000 

Description: 


1  HANOVER 
MDPW  id:  1  14800 


Reconstruct  Binney  St. 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


%  Design:  1  00 

Design  Respon:  State 

Work  Type:  Reconstruction 

Description:  Improve  Rte.  53  from  Rte.  3  to  Old  Washington  St.  and  Pond  St.  intersection 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$1,800,000 
1,200,000 
$3,000,000 


HINGHAM 

ROCKLAND  ST.,  HINGHAM 

i            FUNDING  ALLOCATION  ? 

MDPW  id:  027904 

%  Design:  75 
Design  Respon:  State 

PE/Design 
ROW: 
Const:  ^ 

Federal  Funds  Required:  $750,000 
State  Funds  Required:  250,000 
Total  Funds  Required:  $1,000,000 

Description:       Reconstruct  Rockland  St.,  Martins  Lane  and  Old  Summer  St. 


*  Please  see  the  note  at  the  end  of  the  summary  on  page  52. 
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3.5  URBAN  SYSTEMS  BOSTON  URBANIZED  AREA  (cont.)* 


if^  LEXINGTON      i      MARRETT  RD.,  LEXINGt'on/oI 

FUNDING  ALLOCATION 

MDPW  id:  043550 
%  Design:  75 
Design  Respon:  Town 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required:  $1,500,000 
State  Funds  Required:  500,000 
Total  Funds  Required:  $2,000,000 

Description: 


Improve  Rte.  2A  from  Rte.  128  to  beyond  Massachusetts  Av.  extension 

'"^'^ FUNDiNG  ALLOCAT^^ 


PE/Design 
ROW: 
Const:  V 


LEXINGTON      i*  WOBURN-LEXINGTON  "M"  ROUTE 

MDPW  id:  043560 
%  Design: 

Design  Respon:  State 
Work  Type:  Resurfacing 
Description:       Pavement  Resurfacing,  approximate  length  3  miles  of  "M"  route,  Woburn  Street, 
LexingtonAA/oburn 


Federal  Funds  Required:  $322,500 
State  Funds  Required:  1  07,500 

Total  Funds  Required:  $430,000 


MALDEN 

"''''''''iriASTERN^^ 

' FUNDING  ALLOCATION  ^^"^^^ 

MDPW  id: 

023125 

PE/Design 

Federal  Funds  Required:  $1,200,000 

%  Design: 

75 

ROW: 

State  Funds  Required:  800,000 

Design  Respon: 

City 

Const:  V 

Total  Funds  Required:  $2,000,000 

Work  Type: 

Reconstruction 

Description:       Reconstruct  Eastern  Av.  and  Broadway 


MIDDLETON 

RT  1 14,  MIDDLETON,  02 

FUNDING  ALLOCATION 

MDPW  id:  081781 
%  Design:  75 
Design  Respon:  Town 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required:  $850,000 
State  Funds  Required:  283,333 
Total  Funds  Required:         $1,1  33,333 

Description: 


Reconstruct  North  Main  St.,  Rte.  114,  from  Lakeview  Av.  to  Boston  St.,  Middleton 
Square 


MILTON 

MILTON,  8  LOCATIONS,  01 

FUNDING  ALLOCATION 

MDPW  id:  047600 
%  Design:          1  00 
Design  Respon:  Town 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required:  $562,000 
State  Funds  Required:             1  87,333 
Total  Funds  Required:  $749,333 

Description:       8  locations:  Granite,  Adams,  Bryant/Blvd.,  Adams/Bryant,  Brook/Adams,  etc. 


§      NORWOOD                RTE.  1A,  NORWOOD,  03 

FUNDING  ALLOCATION  | 

MDPW  id:  077560 
%  Design:          1  00 
Design  Respon:  State 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required 
State  Funds  Required 
Total  Funds  Required 

$550,000 
1  83,333 
$733,333 

Description:       Widen  Walpole  St.,  Rte.  1 -A,  north  of  Shaw's  Plaza  Drive 


*  Please  see  the  note  at  the  end  of  the  summary  on  page  52. 
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ANNUAL  HIGHWAY  ELEMENT 


3.5  URBAN  SYSTEMS  BOSTON  URBANIZED  AREA  (cont.)* 


'revere      ""1: FENNO  STrREVERE ~' 

fundTng^alIoc^^^ 

MDPWid:  160005 
%  Design:  Unknown 
Design  Respon:  City 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required:  $600,000 
State  Funds  Required:  400,000 
Total  Funds  Required:  $1,000,000 

Work  Type:  Reconstruction 


Description:       Fenno  St.,  approximately  4300  feet  from  Broadway  to  Hy-Sil  Ave. 

SALEM       ^'T""'B^VERLY-'S^^  '^TuNDING  ALm^^ 


MDPW  id: 

005402 

PE/Design 

Federal  Funds  Required: 

$9,000,000 

%  Design: 

0 

ROW: 

State  Funds  Required: 

6,000,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$15,000,000 

Work  Type: 

Reconstruction 

Description: 

Bridge  Street  Bypass,  North  River  Viaduct,  Thorndike  St.  (at  Bridge)  to  Washington  St. 

f™' JALEM^^^^ 

_   1              RILEY  PLAZA,  SALEM 

FUNDING  ALLOCATION  i 

MDPW  id: 

005325 

PE/Design 

Federal  Funds  Required: 

$1,500,000 

%  Design: 

25 

ROW: 

State  Funds  Required: 

500,000 

Design  Respon: 

City 

Const:  V 

Total  Funds  Required: 

$2,000,000 

Work  Type: 

Reconstruction 

Description: 

Reconstruct  Riley  Plaza,  Salem 

l~lyDBURY 

SUDBURY,  3  LOCATIONS,  01 

"       'fundi'ng  allocation  ^'^  1 

MDPW  id: 

132100 

PE/Design 

Federal  Funds  Required: 

$1  50,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

50,000 

Design  Respon: 

Town 

Const:  V 

Total  Funds  Required: 

$200,000 

Work  Type: 

Traffic 

Description: 

Rte.  117  at  Haynes  Rd.,  Union  Av.  at  Concord  Rd.,  and  Rte.  20  at  Peakham  Rd. 

1  SUMMARY  INFORMATION 

URBAN  SYSTEMS  BOSTON  URBANIZED  AREA* 


Number  of  Projects:       1  6 

PE/Design:  0  Federal  Funds  Required:  $27,679,500 

ROW:  0  State  Funds  Required:         1  3,446,499 

Const:  16  Total  Funds  Required:  $41,125,999 

^Projects  listed  under  this  category  may  be  shifted  to  the  Urban/Rural  Program  when  a  new  Surface 
Transportation  Act  is  enacted.  While  the  total  cost  estimate  will  remain  the  same,  the  percent  of 
federal/state  participation  is  expected  to  change. 
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ANNUAL  HIGHWAY  ELEMENT 


3.6  HIGHWAY  BRIDGE  REPLACEMENT  AND  REHABILITATION* 


ASHLAND  FOUNTAIN  STREET,  ASHLAND 

(See  also  2  5  Yr.  Element,  Section  4.6) 

MDPW  id:         ^ew  project 
%  Design: 
Design  Respon: 

Work  Type:       Bridge  Reconstruction 
Description:       Bridge  #A-14-11  (Fountain  St.  over  Conrail) 


FUNDING  ALLOCATION 


PE/Design  V 
ROW: 
Const: 


Federal  Funds  Required:  $80,000 
State  Funds  Required:  20,000 
Total  Funds  Required:  $100,000 


BOSTON 


ALBANY  ST.  &  BROADWAY 


(See  also  2-5  Yr.  Element,  Section  4.6) 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


New  project 


Bridge  Reconstruction 


PE/Design  V 
ROW: 
Const: 


FUNDING  ALLOCATION 


Federal  Funds  Required:  $90,000 
State  Funds  Required:  22,500 
Total  Funds  Required:  $112,500 


Bridge  #  B-16-77  (Albany  St.  &  Broadway  over  over  Amtrak  &  MBTA) 


BOSTON 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 
Work  Also  In: 


CHELSEA  ST.,  BOSTON,  03 

014002 
85 
City 

Bridge  Reconstruction 
Reconstruct  Brdge  #  B-1 6-20/Chelsea  River  fender  piers 
Chelsea 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$2,560,000 
640,000 
$3,200,000 


ir  iibo^ 

CUMMINS  HWY., 

BOSTON,  03 

FUNDING  ALLOCATION 

MDPW  id: 

017903 

PE/Design 

Federal  Funds  Required: 

$1,153,106 

%  Design: 

100 

ROW: 

State  Funds  Required: 

230,621 

Design  Respon: 

City 

Const:  ^ 

Total  Funds  Required: 

$1,383,727 

Work  Type: 

Bridge  Reconstruction 

Description: 

Reconstruct  Bridge  #B-16-106  (Cummins  Hgwy.  over  the  MBTA) 

BOSTON 

DANA  AVE  ,  BOSTON,  01 

FUNDING  ALLOCATION 

MDPW  id: 

018400 

PE/Design 

Federal  Funds  Required: 

$800,000 

%  Design: 

5 

ROW: 

State  Funds  Required: 

200,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$1 ,000,000 

Description:       Bridge  #B-16-170  over  Conrail 


BOSTON 


DORCHESTER  AVE.,  BOSTON 


FUNDING  ALLOCATION 


(Formerly  listed  under  Undetermined.  See  also  2-5  Yr.  Element,  Section  4.6) 


MDPW  id: 

020805 

PE/Design  V 

Federal  Funds  Required: 

$1  30,000 

%  Design: 

ROW: 

State  Funds  Required: 

32,500 

Design  Respon: 

State 

Const: 

Total  Funds  Required: 

$1  62,500 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  betterment,  Dorchester  Ave.,  Bridge  #B-16-199,  over  Conrail 

*  Please  see  the  note  at  the  end  of  the  summary  on  page  62. 
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3.6  HIGHWAY  BRIDGE  REPLACEMENT  AND  REHABILITATION  (cont.)* 


Work  Type: 
Description: 


1  '       BOSTON        i|    ' 'northern  AVE.,  BOSTON,  01 

FUNDING  allocation""^  ^ 

MDPW  id:  053000 
%  Design:          1  00 
Design  Respon:  State 

PE/Design 
ROW:  V 
Const:  V 

Federal  Funds  Required:  $18,117,500 
State  Funds  Required:  4,382,500 
Total  Funds  Required:  $22,500,000 

Northern  Ave.  Bridge,  #B-16-184,  relocate  from  Atlantic  Ave.  to  Sleeper  St. 


BOSTON                      PARK  ST.,  BOSTON 

FUNDING  ALLOCATION  '  ' 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 

if"  BOSTON 
(See  also  2-5  Yr. 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


New  project 


PE/Design  V 
ROW: 
Const: 


Bridge  Reconstruction 
Bridge  #B-16-1 16  (Park  Street  over  Conrail) 

i    ^   RESERVATION  RD.,  BOSTON 
Element,  Section  4.6) 

New  Project 


Federal  Funds  Required: 

$64,000 

State  Funds  Required: 

16,000 

Total  Funds  Required: 

$80,000 

FUNDING  ALLOCATION 


PE/Design  V 
ROW: 
Const: 


I............ 


BOSTON 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


Bridge  Reconstruction 
Bridge  #B-16-186  (Reservation  Road  over  Mother  Brook) 

SARATOGA  ST.,  BOSTON,  02  ' 

127401 

75 
City 

Bridge  Reconstruction 
Reconstruct  Bridge  #B-16-214,  Saratoga  St.  over  MBTA 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$60,000 
15,000 
$75,000 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$1,600,000 
400,000 
$2,000,000 


L........?.QSI9±l-^.J         SUMMER  ST,  BOSTON,  03 

MDPW  id:  132702 
%  Design:  Unknown 
Design  Respon:  City 
Work  Type:        Bridge  Reconstruction 
Description:       Reconstruct  Bridge  #B-16-124,  Summer  St.  over  A  Street 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  ^ 


Federal  Funds  Required:  $800,000 
State  Funds  Required:  200,000 
Total  Funds  Required:  $1,000,000 


r^"'BbSTON  J              SUMNER' ST.,  BOSTON,  01  " 

FUNDING  ALLOCATION  i 

MDPW  \&.          1  32700 
%  Design:          2  5 
Design  Respon:  State 

PE/Design 
ROW: 
Const:  ^ 

Federal  Funds  Required:  $400,000 
State  Funds  Required:  100,000 
Total  Funds  Required:  $500,000 

Work  Type:        Bridge  Reconstruction 
Description:        Bridge  B-16-76  over  Conrail,  East  Boston  900896602100 


Please  see  the  note  at  the  end  of  the  summary  on  page  62. 
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3.6  HIGHWAY  BRIDGE  REPLACEMENT  AND  REHABILITATION  (cont.)* 


BOSTON        I    WEST  BROADWAY,  BROADWAY 
(See  also  2-5  Yr.  Element,  Section  4.6) 

New  project 


FUNDING  ALLOCATOR  ^Zi 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


PE/Design  V 
ROW: 
Const: 


Bridge  Reconstruction 
Bridge  #B-1 6-205  (West  Broadway  over  Conrail) 


Federal  Funds  Required: 

$130,000 

State  Funds  Required: 

32,500 

Total  Funds  Required: 

$162,500 

BOSTON        i       WEST  SECOND  ST.,  BOSTON 

(See  also  2-5  Yr.  Element,  Section  4.6) 

MDPW  id:  New  project 
%  Design: 
Design  Respon: 

Work  Type:  Bridge  Reconstruction 

Description:  Bridge  #6-16-209,  West  Second  Street  over  Conrail 


FUNDING  ALLOCATION 


A 


PE/Design  V 
ROW: 
Const: 


Federal  Funds  Required:  $150,000 
State  Funds  Required:  37,500 
Total  Funds  Required:  $187,500 


CAMBRIDGE 


FRESH  POND  LANE,  CAMBRIDGE 


FUNDING  ALLOCATION 


(See  also  2-5  Yr.  Element,  Section  4.6) 


MDPW  id: 

New  project 

PE/Design  V 

Federal  Funds  Required: 

$24,000 

%  Design: 

ROW: 

State  Funds  Required: 

6,000 

Design  Respon: 

Bridge  Reconstruction 

Const: 

Total  Funds  Required: 

$30,000 

Work  Type: 

Description: 

Bridge  #C-1-16  (Fresh  Pond  Lane  over  B&M  Railroad) 

CAMBRIDGE                 RTE.  2,  CAMBRIDGE,  02 

FUNDING  ALLOCATION 

MDPW  id: 

096600 

PE/Design 

Federal  Funds  Required: 

$14,1  75,000 

%  Design: 

25 

ROW:  V 

State  Funds  Required: 

4,725,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$18,900,000 

Description: 


Bridge  #C-1  -20,  truss  bridge,  over  B&M  Railroad  and  MBTA,  Alewife  Brook  Parkway, 
MDC 


CANTON 


SPAULDING  ST.,  CANTON,  01 


FUNDING  ALLOCATION 


(See  also  2-5  Yr. 

Element,  Section  4.6) 

MDPW  id: 

1 30555 

PE/Design  V 

Federal  Funds  Required: 

$28,800 

%  Design: 

75 

ROW: 

State  Funds  Required: 

7,200 

Design  Respon: 

State 

Const: 

Total  Funds  Required: 

$36,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Reconstruct  Spaulding  St.  Bridge,  #C-2-6  over  MBTA 

CANTON 

WASHINGTON  ST.,  CANTON 

FUNDING  ALLOCATION 

MDPW  id: 

New  Project 

PE/Design 

Federal  Funds  Required: 

$850,000 

%  Design: 

ROW: 

State  Funds  Required: 

21  2,500 

Design  Respon: 

Const:  V 

Total  Funds  Required: 

$1 ,062,500 

Work  Type: 

Description: 

Bridge  #  C-2-28,  Washington  St.  Bridge  (Kte.  138)  over  Rte.  l-93(Kte.  128) 

Please  see  the  note  at  the  end  of  the  summary  on  page  62. 
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3.6  HIGHWAY  BRIDGE  REPLACEMENT  AND  REHABILITATION  (cont.)* 


I  CHELSEA 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


PE/Design  V 
ROW: 
Const: 


I      BELLINGHAM  ST.,  CHELSEA,  1 
Element,  Section  4.6) 

004810 
1  0 
State 

Bridge  Reconstruction 
Bridge  #C-9-3,  Bellingham  St.  over  Conrail 


I        DEDHAM       I  ROUTE  1 ,  DEDHAM  03 

(See  also  2-5  Yr.  Element,  Section  4.6) 

MDPW  id:  New  project 

%  Design: 
Design  Respon: 
Work  Type: 
Description: 


PE/Design  V 
ROW: 
Const: 


Bridge  Reconstruction 
Bridge  #D-5-29,  Route  1  over  Route  135 


I        DEDHAM       I  ROUTE  1,  DEDHAM  01 

(See  also  2-5  Yr.  Elemenit,  Section  4.6) 

MDPW  id:  New  project 
%  Design: 
Design  Respon: 

Work  Type:  Bridge  Reconstruction 

Description:  Bridge  #D-5-30,  Route  1  over  William  Street 


PE/Design  V 
ROW: 
Const: 


FUNDING  ALLOCATION 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$64,000 
16,000 
$80,000 


FUNDING  ALLOCATION 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$60,000 
15,000 
$75,000 


FUNDING  ALLOCATION 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$64,000 
16,000 
$80,000 


FUNDING  ALLOCATION 


PE/Design  V 
ROW: 
Const: 


I        DEDHAM  RTE.  1,  DEDHAM  04 

(See  also  2-5  Yr.  Element,  Section  4.6) 

MDPW  id:  075410 
%  Design:  Unknown 
Design  Respon:  State 
Work  Type:       Bridge  Reconstruction 
Description:       Reconstruct  Bridge  #D-5-27  (Rte.  1/Rte.  128)  and  perform  related  roadway  approach 
work 


Federal  Funds  Required:  $120,000 
State  Funds  Required:  30,000 
Total  Funds  Required:  $1  50,000 


i;:    FRAMINGHAM    g      CONCORD  ST.,  FRAMINGHAM 
(See  also  2-5  Yr.  Element,  Section  4.6) 

MDPW  id:  016450 

%  Design:  Unknown 

Design  Respon:  State 

Work  Type:  Bridge  Reconstruction 

Description:  Reconstruct  Bridge  #F-7-10  (Concord  St.  Bridge  over  Railroad) 


FUNDING  ALLOCATION 


PE/Design  V 
ROW: 
Const: 


Federal  Funds  Required: 

$60,000 

State  Funds  Required: 

1  5,000 

Total  Funds  Required: 

$75,000 

GLOUCESTER     t      THATCHER  RD.,  GLOUCESTER 
(See  also  2-5  Yr.  Element,  Section  4.6) 

MDPW  id:  New  project 

%  Design: 
Design  Respon: 

Work  Type:        Bridge  Reconstruction 
Description:       Bridge  #G-5-9,  Thatcher  Road  over  Good  Harbor  Beach  Creek 


FUNDING  ALLOCATION 


Federal  Funds  Required: 

$50,000 

State  Funds  Required: 

1  2,500 

Total  Funds  Required: 

$62,500 

*  Please  see  the  note  at  the  end  ot  the  summary  on  page  62. 
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3.6  HIGHWAY  BRIDGE  REPLACEMENT  AND  REHABILITATION  (cont.)* 


HINGHAM      i            ROUTE  3A,  HING'hAm  "" 
(See  also  2  5  Yr.  Element,  Section  4.6) 

FUNDING  ALLOCATION 

MDPW  id:          1  10061 
%  Design:  75 
Design  Respon:  State 

PE/Design  V 
ROW: 
Const: 

Federal  Funds  Required:  $150,000 
State  Funds  Required:  37,500 
Total  Funds  Required:  $187,500 

Work  Type:       Bridge  Reconstruction 

Description:       Bridge  #H-15-5,  Route  3A  over  Weir  River 

''MAuSj^^^^'^^                                       , '  0 1 

'"'^'^ '  Vu N DIN G  ALLOCATIOn'""™""^^ 

MDPW  id:  015430 
%  Design:         1  0 
Design  Respon:  State 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required:  $1,200,000 
State  Funds  Required:  300,000 
Total  Funds  Required:  $1,500,000 

Work  Type:        Bridge  Reconstruction 

Description:       Reconstruct  Bridge  #M-l-6,  Clifton  St.  over  B&M  Railroad  and  MBTA 

MAIDEN       ^iii MAIDEN,  RTE.  I                                    FUNDING  ALLOCATION  ' 

MDPW  id:  024724 
%  Design: 

Design  Respon:  Unknown 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required:  $960,000 
State  Funds  Required:  240,000 
Total  Funds  Required:  $1,200,000 

Work  Type:  Reconstruction 

Description:       Bridge  #M-l-8  (Bridge  over  Lynn  St.  And  River] 
MALDEN              MOUNTAIN  AVE  ,  MALDEN,  01 

FUNDING  ALLOCATION 

MDPW  id:  048720 
%  Design:  75 
Design  Respon:  State 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required:  $1,200,000 
State  Funds  Required:  300,000 
Total  Funds  Required:  $1,500,000 

Work  Type:       Bridge  Reconstruction 

Description:       Reconstruct  Bridge  #M-1-5,  Mountain  Ave.  over  B&M  Railroad  and  MBTA 

MEDFORD             COLLEGE  AVE.,  MEDFORD,  01 

FUNDING  ALLOCATION 

(See  also  2-5  Element,  Section  4.6) 

MDPW  id:  015555 
%  Design:  80 
Design  Respon:  State 

PE/Design  V 
ROW: 
Const: 

Federal  Funds  Required:  $96,000 
State  Funds  Required:  24,000 
Total  Funds  Required:  $120,000 

Work  Type:        Bridge  Reconstruction 

Description:       Reconstruct  Bridge  #M-12-12  over  B&M  Railroad  and  MBTA 

MEDFORD                 NORTH  ST.,  MEDFORD,  01                             FUNDING  ALLOCATION     '  "  % 
(See  also  2-5  Element,  Section  4.6) 

MDPW  id:  052300 
%  Design:  0 
Design  Respon:  State 

PE/Design  V 
ROW: 
Const: 

Federal  Funds  Required:  $80,000 
State  Funds  Required:  20,000 
Total  Funds  Required:  $100,000 

Work  Type:        Bridge  Reconstruction 
Description:       Bridge  #M-12-14  over  B&M  Railroad,  New  Hampshire  Route  main  line 


*  Please  see  the  note  at  the  end  of  the  summary  on  page  62. 
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3.6  HIGHWAY  BRIDGE  REPLACEMENT  AND  REHABILITATION  (cont.)^ 


PE/Design  V 
ROW: 
Const: 


I     .^MEDFORD  ROOSEVELT  CIRCLE,  MEDFORD 

(See  also  2-5  Yr.  Eiement,  Section  4.6) 

MDPW  id:  New  project 
%  Design: 
Design  Respon: 

Work  Type:  Bridge  Reconstruction 

Description:  Bridge  #M-12-32,  Roosevelt  Circle  over  Route  1-93 

i™"  '  MEDFORd'      ;i  WEBSTER  ST.,  MEDFORD 

(See  also  2-5  Yr.  Element,  Section  4.6) 

MDPW  id:  New  project 

%  Design: 
Design  Respon: 

Work  Type:        Bridge  Reconstruction 
Description:       Bridge  #M-1  2-29,  Webster  Street  over  Route  1-93 


FUNDING  ALLOCATION 

<  i«-:'X<<«K<<*:«««:':«"X'X<<<'X-:':':->:-:':':':<>:<-;':<<-:-:<<-:<<-:-:-x-:.:^ 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$64,000 
16,000 
$80,000 


FUND^^^^^^^ 


PE/Design  V 
ROW: 
Const: 


Federal  Funds  Required:  $80,000 
State  Funds  Required:  20,000 
Total  Funds  Required:  $100,000 


%  MILTON 
(See  also  2-5  Yr. 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 

Iseellso'TrYr 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


PE/Design  V 
ROW: 
Const: 


MILTON,  ADAMS  ST 
Element,  Section  4.6) 

022450 
Unknown 

State 

Bridge  Reconstruction 
Bridge  #M-25-21,  Adams  St.  over  Rte.  1-93  and  sewer) 

^    COCHITUATE  ST.,  NATICK^ 
Element,  Section  4.6) 

New  project 

Bridge  Reconstruction 

Bridge  #N-3-9,  Cochituate  Street  over  Conrail 


FUNDING  ALLOCATION 


Federal  Funds  Required:  $100,000 
State  Funds  Required:  25,000 
Total  Funds  Required:  $125,000 


FUNDING  ALLOCATION 


PE/Design  V 
ROW: 
Const: 


.  .....  J  LOKER  ST.,  NATICK 

(See  also  2-5  Yr.  Element,  Section  4.6) 

MDPW  id:  New  project 
%  Design: 
Design  Respon: 

Work  Type:  Bridge  Reconstruction 

Description:  Bridge  #N-3-13,  Loker  Street  over  Conrail 


PE/Design  V 
ROW: 
Const: 


Federal  Funds  Required: 

$80,000 

State  Funds  Required: 

20,000 

Total  Funds  Required: 

$100,000 

 ■.■.■.•.^^•:^«•X«W>X*W*>>.^^^•;^•:^^^^•;^^^^•;•:^^^^^•>:^^^^•;-:^•^.^•;^ 

FUNDING  ALLOCATION  ^.^^^^^...^J 

Federal  Funds  Required: 

$80,000 

State  Funds  Required: 

20,000 

Total  Funds  Required: 

$100,000 

FUNDING  ALLOCATION 


NEEDHAM  HIGHLAND  AVE.,  NEEDHAM 

(See  also  2-5  Yr.  Element,  Section  4.6) 

MDPW  id:  032610 
%  Design:  Unknown 
Design  Respon:  State 
Work  Type:        Bridge  Reconstruction 
Description:       Reconstruct  and  perform  related  work  on  Bridges  #N-4-21  and  #N-4-26  over  Rte. 
1  28 


PE/Design  V 
ROW: 
Const: 


Federal  Funds  Required: 

$1  76,000 

State  Funds  Required: 

44,000 

Total  Funds  Required: 

$220,000 

*  Please  see  the  note  at  the  end  of  the  summary  on  page  62. 
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3.6  HIGHWAY  BRIDGE  REPLACEMENT  AND  REHABILITATION  (cont.)* 

NEEDHAM       if"       KENDRICK  ST.,  NEEDHAM  ' 
(See  aiiso  2-5  Y^^^^^  Eiement,  Section  4.6) 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


FUNDING  ALLOCATION 


036160 
Unknown 

State 

Bridge  Reconstruction 

Reconstruct  Bridge  #N-4-27  (Kendrick  St./Rte.  128,  Needham) 


PE/Design  V 
ROW: 
Const: 


Federal  Funds  Required:  $3  76,000 

State  Funds  Required:  94,000 
Total  Funds  Required:  $470,000 


NEEDHAM       i        R.R.BR./RTE.l 28,  NEEDHAM 
(See  also  2-5  Yr.  Element,  Section  4.6) 

MDPW  id:  087405 
%  Design:  Unknown 
Design  Respon:  State 
Work  Type:       Bridge  Reconstruction 
Description:       Reconstruct  Bridge  #N-4-20  (Railroad  Bridge/Rte.  128,  Needham) 


FUNDING  ALLOCATION  | 


PE/Design  V 
ROW: 
Const: 


Federal  Funds  Required:  $152,000 
State  Funds  Required:  38,000 
Total  Funds  Required:  $190,000 


QUINCY        i  ROUTE  3A,  QUINCY 

(See  also  2-5  Yr.  Element,  Section  4.6) 

MDPW  id:  f^ew  project 

%  Design: 
Design  Respon: 

Work  Type:       Bridge  Reconstruction 
Description:       Bridge  #Q-1-16,  Route  3A  over  Canal  Town  River 


FUNDING  ALLOCATION 


PE/Design  V 
ROW: 
Const: 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$50,000 
12,500 
$62,500 


SALEM 

BEVERLY-SALEM  PROJ.,  02 

FUNDING  ALLOCATION 

MDPW  id:  005403 
%  Design:  75 
Design  Respon:  State 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required:  $28,000,000 
State  Funds  Required:  7,000,000 
Total  Funds  Required:  $35,000,000 

Description: 
Work  Also  In: 


Contract  #2,  Beverly/Salem  Bridge  over  Danvers  River,  #B-ll-4,  S-1-12 
Beverly 


SALEM 


MARCH  ST.,  SALEM 


005415 
Unknown 


MDPW  id: 
%  Design: 

Design  Respon:  State 
Work  Type:       Bridge  Reconstruction 
Description:       Construct  ACROW  panel  bridge  on  March  St.,  Salem  (Contract  B) 


PE/Design 
ROW: 
Const:  V 


FUNDING  ALLOCATION 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$800,000 
200,000 
$1 ,000,000 


SAUGUS  ESSEX  ST.,  SAUGUS,  01 

MDPW  id:  024700 


%  Design:  50 

Design  Respon:  State 

Work  Type:  Bridge  Reconstruction 

Description:  Bridge  #5-5-17  over  Rte.  1  plus  improvements  along  Essex  St 


FUNDING  ALLOCATION 


Federal  Funds  Required 
State  Funds  Required 
Total  Funds  Required 


$1,200,000 
300,000 
$1 ,500,000 


*  Please  see  the  note  at  the  end  of  the  summary  on  page  62. 
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3.6  HIGHWAY  BRIDGE  REPLACEMENT  AND  REHABILITATION  (cont.)* 

MDPW  id:  024723 
%  Design: 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


Design  Respon:  State 
Work  Type:  Reconstruction 
Description:       Bridge  #S-5-15  (Bridge  over  Route  1) 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$1,200,000 
300,000 
$1,500,000 


SHARON  DEPOT  ST.,  SHARON 

(See  also  2-5  Yr.  Element,  Section  4.6) 

MDPW  id:  New  project 
%  Design: 
Design  Respon: 

Work  Type:  Bridge  Reconstruction 

Description:  Bridge  #S-9-4,  Depot  St.  over  railroad 


FUN  DIN  G  ALLOCATiON  ~ 


PE/Design  V 
ROW: 
Const: 


Federal  Funds  Required:  $80,000 
State  Funds  Required:  20,000 
Total  Funds  Required:  $100,000 


PE/Design  V 
ROW: 
Const: 


SOMERVILLE  ^ "  '% CEDAR 'sf.,  SOMERVILLE 
tSee  also '2-rYr  lie 

MDPW  id:  011600 
%  Design:  0 
Design  Respon:  State 
Work  Type:        Bridge  Reconstruction 
Description:       Bridge  #  S-17-12  over  B&M  Railroad  New  Hampshire  Route  main  line 


FUNDING  ALLOCATION 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$40,000 
10,000 
$50,000 


SOMERVILLE 


DANE  ST.,  SOMERVILLE 


FUNDING  ALLOCATION 


(See  also  2-5  Yr.  Element,  Section  4.6) 


MDPW  id: 
%  Design: 

018449 
Unknown 

PE/Design  V 
ROW: 

Federal  Funds  Required: 
State  Funds  Required: 

$40,000 
10,000 

Design  Respon: 

State 

Const: 

Total  Funds  Required: 

$50,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #  S-17-18,  Dane  St.  over  B&M  Railroad 

SOMERVILLE            SCHOOL  ST.,  SOMERVILLE,  01 
(See  also  2-5  Yr.  Element,  Section  4.6) 

FUNDING  ALLOCATION  ? 

MDPW  id: 
%  Design: 

1 27900 
Unknown 

PE/Design  V 
ROW: 

Federal  Funds  Required: 
State  Funds  Required: 

$40,000 
10,000 

Design  Respon: 

State 

Const: 

Total  Funds  Required: 

$50,000 

Description:       Bridge  S-17-8,  over  B&M  Railroad  New  Hampshire  Route  main  line 


SOMERVILLE  SYCAMORE  ST.,  SOMERVILLE,  01 

(See  also  2-5  Yr.  Element,  Section  4.6) 


FUNDING  ALLOCATION  '""^l 


MDPW  id: 

New  project 

PE/Design  V 

Federal  Funds  Required: 

$50,000 

%  Design: 

ROW: 

State  Funds  Required: 

1  2,500 

Design  Respon: 

Bridge  Reconstruction 

Const: 

Total  Funds  Required: 

$62,500 

Work  Type: 

Description: 

Bridge  #5-17-9,  Sycamore  Street  over  B&M  Railroad 

Please  see  the  note  at  the  end  of  the  summary  on  page  62. 
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3.6  HIGHWAY  BRIDGE  REPLACEMENT  AND  REHABILITATION  (cont.)* 


PE/Design  V 
ROW: 
Const: 


SOMERVILLE     |      WALNUT  ST.,  SOMERVILLE,  01 
(See  also  2-5  Yr.  Element,  Section  4.6) 

MDPWid:  137349 
%  Design:  50 
Design  Respon:  State 
Work  Type:       Bridge  Reonstruction 
Description:       Bridge  #S-17-6,  Walnut  Street  over  B&M  Railroad 


FUNDING  ALLOCATION 


Federal  Funds  Required:  $80,000 
State  Funds  Required:  20,000 
Total  Funds  Required:  $100,000 


WAKEFIELD     J  COOPER  ST.,  WAKEFIELD 

(See  also  2-5  Yr.  Element,  Section  4.6) 

MDPW  id:  New  project 

%  Design: 
Design  Respon: 

Work  Type:        Bridge  Reconstruction 
Description:       Bridge  #W-1-4,  Cooper  Street  over  MBTA 


FUNDING  ALLOCATION 


PE/Design  V 
ROW: 
Const: 


Federal  Funds  Required:  $80,000 
State  Funds  Required:  20,000 
Total  Funds  Required:  $100,000 


WALPOLE                   WEST  ST.,  WALPOLE,  01 

FUNDING  ALLOCATION 

MDPWid:  141058 
%  Design:  75 
Design  Respon:  State 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required:  $1,120,000 
State  Funds  Required:  280,000 
Total  Funds  Required:  $1,400,000 

Work  Type: 
Description: 


Bridges  #W-3-20,  #W-3-21,  West  St.  over  Conrail 


WELLESLEY 

GLEN  RD. 

WELLESLEY  ^~ 

FUNDING  ALLOCATION 

MDPW  id: 

028250 

PE/Design 

Federal  Funds  Required:  $450,000 

%  Design: 

50 

ROW: 

State  Funds  Required:  112,500 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required:  $562,500 

Bridge  Construction 

Description:       Rehabilitate  Bridge  #W-13-4,  Glen  Rd.  over  MBTA  and  Conrail,  Wellesley 


WELLESLEY 

KINGSBURY  ST.,  WELLESLEY,  01 

FUNDING  ALLOCATION 

MDPW  id: 
%  Design: 
Design  Respon: 

036500 

25 

State 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required:  $600,000 
State  Funds  Required:  200,000 
Total  Funds  Required:  $800,000 

Work  Type: 
Description: 

Bridge  Reconstruction 

Kingsbury  St.  Bridge,  #W-13-8  over  Conrail 

i  WELLESLEY 

WESTON  RD  ,  WELLESLEY,  01 

FUNDING  ALLOCATION 

MDPW  id: 
%  Design: 
Design  Respon: 

141 630 

25 

State 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required:  $750,000 
State  Funds  Required:  250,000 
Total  Funds  Required:  $1,000,000 

Description:       Reconstruct  Bridge  #W-13-10,  Weston  Rd.  over  Conrail 


Please  see  the  note  at  the  end  of  the  summary  on  page  62. 
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3.6  HIGHWAY  BRIDGE  REPLACEMENT  AND  REHABILITATION  (cont.)* 

P  7  WEYMOUTH  J-   Columbian  ST./ WEYMOUTH 

(See  also  2-5  Yr.  Element,  Section  4.6) 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


New  project 


Bridge  Reconstruction 


PE/Design  V 
ROW: 
Const: 


FUNDING  ALLOCATION 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


Bridge  #W-32-9,  Columbian  Street  over  P.C.  Railroad 


$60,000 
15,000 
$75,000 


I    WILMINGTON    I  MAIN  ST.,  WILMINGTON 

(See  also  2-5  Yr.  Element,  Section  4.6) 

MDPW  id:         New  project 
%  Design: 
Design  Respon: 

Work  Type:        Bridge  Reconstruaion 
Description:       Bridge  #  W-38-2 


PE/Design  V 
ROW: 
Const: 


FUNDING  ALLOCATION 


Federal  Funds  Required:  $120,000 
State  Funds  Required:  30,000 
Total  Funds  Required:  $150,000 


jSUMMARY  INFORMATION 


HIGHWAY  BRIDGE  REPLACEMENT  AND  REHABILITATION* 

Number  of  Projects:  56 

PE/Design:  36  Federal  Funds  Required:  $81,184,406 

ROW:  2  State  Funds  Required:  21,385,321 

Const:  20  Total  Funds  Required:  $102,569,727 

^Projects  listed  in  this  category  will  be  shifted  to  a  new  Bridge  Program  under  a  new  Surface 
Transportation  Act.  The  percent  of  Federal/state  participation  is  expected  to  change  although  the 
total  cost  estimate  will  remain  the  same. 
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3.7  HAZARD  ELIMINATION* 

iii   FpX borough'  ir  RTE.  rFPINlFsT^  FOx¥m 

075505 
Unknown 


MDPW  id: 
%  Design: 

Design  Respon:  City 
Work  Type:  Signals 
Description:       Install  traffic  signals  at  intersection  of  Pine  St.  and  Rte.  1 


PE/Design 
ROW: 
Const:  V 


FUNDING  ALLOCATION 


Federal  Funds  Required:  $158,000 
State  Funds  Required:  17,556 
Total  Funds  Required:  $1  75,556 


I       PEABODY  J 
MDPW  id:  040542 


LOWELL  ST.,  PEABODY 


FUNDING  ALLOCATION 


%  Design:  5 

Design  Respon:  State 

Work  Type:  Signals 

Description:  Install  traffic  signals  at  the  intersection  of  Lowell  St.  at  Newbury  St.,  Rte.  1 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required:  $720,000 
State  Funds  Required:  80,000 
Total  Funds  Required:  $800,000 


WAKEFIELD 


VERNON  ST.,  WAKEFIELD 


FUNDING  ALLOCATION 


MDPW  id:  088210 

%  Design:  Unknown 

Design  Respon:  State 

Work  Type:  Signals 

Description:  Install  traffic  control  signals,  geometry  and  handicapped  ramps,  Vernon  at  Lowell  Sts. 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required 
State  Funds  Required 
Total  Funds  Required 


$101,000 
1 1,222 
$112, 222 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


WALTHAM  BEAVER  ST.,  WALTHAM 

MDPW  id:  004605 
%  Design:  Unknown 
Design  Respon:  Town 
Work  Type:  Construction 
Description:       Safety  improvements  at  intersection  of  Beaver  St.  and  Waverly  Oaks  Road. 


Federal  Funds  Required: 

$63,000 

State  Funds  Required: 

7,000 

Total  Funds  Required: 

$70,000 

yVALTHAM 

MDPW  id:  058904 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


PROSPECT  ST.,  WALTHAM 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


0 

City 

Construction 

Safety  improvements  at  intersection  of  Prospect  and  Russell  Sts. 

i|SUMMARY  INFORMATION! 


Federal  Funds  Required: 

$50,000 

State  Funds  Required: 

5,556 

Total  Funds  Required: 

$55,556 

HAZARD  ELIMINATION* 

Number  of  Projects:  5 


PE/Design: 
ROW: 
Const: 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$1,092,000 
121 ,334 
$1 ,213,334 


*This  category  is  expected  to  be  continued  with  funding  set  aside  under  the  Urban/Rural  Program. 
However,  the  level  of  federal/state  participation  for  projects  listed  in  this  category  may  change  when 
a  new  Surface  Transportation  Act  is  enacted. 
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3.8  INTERSTATE  TRANSFER* 


BOSTON 

NORTHERN  AVENUE,  BOSTON 

"'''''^  '"Ful^'DrNG  ALLOCATI^^^ 

MDPW  id: 
%  Design: 
Design  Respon: 

PE/Design 
ROW:  V 
Const: 

Federal  Funds  Required:  $6,81  7,000 
State  Funds  Required:  1,203,000 
Total  Funds  Required:  $8,020,000 

Work  Type: 
Description: 


1  SUMMARY  information! 

INTERSTATE  TRANSFER* 


Number  of  Projeas:  1 

PE/Design:  0  Federal  Funds  Required:  $6,817,000 

ROW:  1  State  Funds  Required:  1,203,000 

Const:  0  Total  Funds  Required:  $8,020,000 

*This  funding  category  will  remain  in  place  under  the  proposed  Surface  Transportation  Act.  The  level 
of  federal/state  participation  is  expected  to  remain  the  same. 
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3.9  ANNUAL  HIGHWAY  CAPITAL  PROGRAM  SUMMARY 


FUNDING  CATEGORY 

#  OF 
ti  PROJECTS 

1  FEDERAL  FUNDS 
REQUIRED 

1  STATE  FUNDS 
REQUIRED 

TOTAL  FUNDS 
REQUIRED 

INTERSTATE 

2 

$1,501,200,000 

$21  5,133,333 

$1,716,333,333 

INTERSTATE  "4R" 

1 

$34,000,000 

$6,000,000 

$40,000,000 

CONSOLIDATED  PRIMARY 

2 

$675,000 

$345,000 

$1,020,000 

UKdAIN  oYoIcMd  l_l  I  Y  \Jr  dLJj  1  UIN 

3 

$3,1  88,250 

Ip  1  ,Udz,  /  dU 

$4,251 ,000 

URBAN  SYSTEMS  BOSTON 
URBANIZED  AREA 

1  6 

$27,679,500 

$13,446,499 

$41,125,999 

HIGHWAY  BRIDGE  REPLACEMENT 
AND  REHABILITATION 

56 

$81,184,406 

$21,385,321 

$102,569,727 

HAZARD  ELIMINATION 

5 

$1,092,000 

$121,334 

$1,213,334 

INTERSTATE  TRANSFER 

1 

$6,81  7,000 

$1,203,000 

$8,020,000 

TOTAL 

86 

$1,655,836,156 

$258,697,237 

$1,914,533,393 

4    TWO-TO-FIVE-YEAR  HIGHWAY  ELEMENT 


Projects  listed  in  the  two-to-five-year  year  highway  element  have  been  defined  in  terms 
of  the  proposed  Highways  of  National  Significance  (HNS)  and  Urban/Rural  Systems 
concept  described  in  the  Introduction.  The  proposed  construction  program  is  divided 
into  three  new  basic  components:  the  National  Highway  System,  the  State  Urban/Rural 
System  and  the  Bridge  Replacement  and  Rehabilitation  Program.  It  is  proposed  that 
the  previous  Hazard  Elimination  System  (HES)  funding  be  continued  and  included  as  a 
five-percent  set-aside  of  the  Urban/Rural  System  construction  program.  The  Federal-aid 
Interstate  Program  will  be  eliminated  except  for  the  Central  Artery  project  and  the 
completion  of  the  Interstate  Transfer  Program. 

Federal  funding  levels  have  not  yet  been  determined  for  the  new  funding  categories. 
The  project  cost  distribution  shown  in  this  section  reflects  the  most  current 
communications  between  the  MDPW  and  the  FHWA.  Overall,  FHWA  funding 
assistance  for  the  two-to-five-year  element  will  average  approximately  82.5%  of  total 
project  costs. 

The  projects  are  listed  in  the  same  format  as  in  the  annual  element  with  references  to 
those  projects  that  can  also  be  found  in  another  section.  The  following  is  a  list  of  funding 
categories  to  be  found  in  the  two-to-five-year  element: 

Interstate  (Central  Artery  only) 
Interstate  Transfer 
National  Highway  System 
State  Urban/Rural  System 
Hazard  Elimination 

Bridge  Replacement  and  Rehabilitation 
Other  Federal  Aid 

Chapter  8,  Section  5  contains  a  brief  description  of  each  funding  category  in  the  two-to- 
five-year  element  and  the  types  of  projects  to  be  found  in  it. 

As  with  the  annual  element,  community  and  subregional  indices  of  projects  appearing 
in  the  two-to-five-year  element  have  been  included  in  the  appendix  to  facilitate  review. 
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4.1  INTERSTATE 

r"~BOSTON 


1-90/1-93 


1, 


FUNDING  ALLOCATION 


m 


(See  also  Annual  Element,  Section  3.1) 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


01 1700 
Unknown 

State 

Construction 

Depressed  Central  Artery,  north  of  Causeway  St.  to  south  of  High  St.  (1-93)  and 
construaion  of  Third  Harbor  Tunnel  (1-90) 


Federal  Funds  Required:  $2,103,000,00 
State  Funds  Required:  306,000,000 
Total  Funds  Required:  $2,409,000,000 


I  SUMMARY  INFORMATION  | 
INTERSTATE 

Number  of  Projects:  1 

PE/Design                    0          Federal  Funds  Required:  $2,103,000,00 

ROW:                    1             State  Funds  Required:  306,000,000 

Const:                     1             Total  Funds  Required:  $2,409,000,000 
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4.2    INTERSTATE  TRANSFER 


I  BOSTON 

1            HERALD  ST.,  BOSTON 

FUNDING  ALLOCATION  ^^II 

MDPW  id: 
%  Design: 
Design  Respon: 

032008 

10 

City 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required:  $8,500,000 
State  Funds  Required:  1,500,000 
Total  Funds  Required:  $10,000,000 

Work  Type:  Reconstruction 
Description:  Herald  St.  from  Tremont  St.  to  JFK  Expressway 


BOSTON 

I       HIGH  ST.  TO  C>[USEV\!^  ST. 

FUNDING  ALLOCATION 

MDPW  id: 
%  Design: 
Design  Respon: 

PE/Design  V 
ROW:  V 
Const:  V 

Federal  Funds  Required:  $6,807,749 
State  Funds  Required:  1,201,137 
Total  Funds  Required:  $8,008,886 

Work  Type: 


Description: 


BOSTON 

WASHINGTON  ST  ,  BOSTON,  02 

FUNDING  ALLOCATION  M 

MDPW  id: 

138605 

PE/Design 

Federal  Funds  Required: 

$8,500,000 

%  Design: 

0 

ROW: 

State  Funds  Required: 

1,500,000 

Design  Respon: 

City 

Const:  V 

Total  Funds  Required: 

$10,000,000 

Work  Type: 

Reconstruction 

Description: 

Washington  St.  from  Forest  Hills  to  Dudley  St.,  Boston 

BOSTON 

1    WASHINGTON  ST.,  BOSTON,  04 

FUNDING  ALLOCATION 

MDPW  id: 

138610 

PE/Design 

Federal  Funds  Required: 

$6,000,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

1,058,824 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$7,058,824 

Work  Type:  Reconstruction 


Description:  Washington  St.  from  Dudley  St.  to  Mass.  Turnpike,  South  End,  Boston 


SUMMARY  INFORMATION 


INTERSTATE  TRANSFER 

Number  of  Projects:  4 


PE/Design 
ROW: 
Const: 


1  Federal  Funds  Required 

1  State  Funds  Required 

Total  Funds  Required 


$29,807,749 
5,259,961 
$35,067,710 
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4.3    NATIONAL  HIGHWAY  SYSTEM 

I  ^  "boston  ^     n  ^  ^   HIGH  STrfo  CAUSEWAY  ST. 
(Formerly  listed  under  Interstate  "4R"  and  Interstate  Transfer) 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


New  project 


PE/Design 
ROW: 
Const:  V 


FUNDING  ALLOCATION 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$530,544,836 
176,848,278 
$707,393,1  14 


I      CAMBRIDGE  RTE.  2/ALEWIFE  BROOK  PKWY. 

(Formerly  listed  under  Consolidated  Primary) 

096608 
0 

State 
Other 


FUNDING  ALLOCATION 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 
Work  Also  In: 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$18,000,000 
6,000,000 
$24,000,000 


Rte.  2  from  Pleasant  St.-Alewife  Brook  Parkway  to  Fresh  Pond  Parkway,  Vassal  Lane 
Belmont 


CANTON  CANTON-WELLESLEY 
(Formerly  listed  under  Interstate  "4R") 

086920 
25 
State 

Reconstruction 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


Work  Also  In: 


PE/Design 
ROW: 
Const:  V 


fM!!^.Pi^.G...ALLOCA^^ 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$1,666,667 
555,556 
$2,222,223 


Construct  Rte.  128  (1-95)  lane  addition  from  Rte.  1-93/1-95  junction  in  Canton  to 
junction  of  Rte.  1-95  &  Rte.  9,  Wellesley. 
Dedham,  Needham,  Westwood,  Wellesley 


CONCORD 


CONCORD-ACTON,  RTE.  2 


(Formerly  listed  under  Consolidated  Primary) 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


096905  ? 


PE/Design 
ROW: 
Const:  V 


FUNDING  ALLOCATION 


Federal  Funds  Required;  $870,000 
State  Funds  Required:  290,000 
Total  Funds  Required:  $1,160,000 


CONCORD 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


ROUTE  2,  CONCORD 
New  project 


PE/Design 
ROW: 
Const:  ^ 


Installlation  of  median  barrier  on  Route  2 


FUNDING  ALLOCATION 


Federal  Funds  Required:  $900,000 
State  Funds  Required:  300,000 
Total  Funds  Required:  $1,200,000 


I  FRAMINGHAM 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


FRAMINGHAM-SOUTHBOROUGH 
New  project 


PE/Design 
ROW: 
Const:  V 


5  Intersections  on  Route  9 


FUNDING  ALLOCATION 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$2,000,000 
666,667 
$2,666,667 
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4.3    NATIONAL  HIGHWAY  SYSTEM  (cont.) 


Description: 
Work  also  in: 


i;;  FRAMINGHAM 

FUNDING  ALLOCATION 

MDPW  id: 

New  project 

PE/Design 

Federal  Funds  Required: 

$3,750,000 

%  Design: 

ROW: 

State  Funds  Required: 

1,250,000 

Design  Respon: 

Const:  V 

Total  Funds  Required: 

$5,000,000 

Work  Type: 

Description: 

MEDWAY """i 

ROUTE  109,  MEDWAY,  01 

FUNDING  ALLOCATION  M 

MDPW  id: 

079800 

PE/Design 

Federal  Funds  Required: 

$1,125,000 

%  Design: 

75 

ROW: 

State  Funds  Required: 

375,000 

Design  Respon: 

City 

Const:  V 

Total  Funds  Required: 

$1,500,000 

Work  Type: 

Reconstruction 

Reconstruct  Rte  109,  from  Coffee  St.,  Medway  to  the  intersection  of  Farm  nd  Pleasant 

Sts.,  Millis 

Millis 


MILTON 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


EAST  MILTON,  LANDSCAPED  DECK 
New  project 


PE/Design 
ROW: 
Const:  V 


FUNDING  ALLOCATION 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$6,150,000 
2,050,000 
$8,200,000 


PEABODY  i 


RTE.  128,  PEABODY 
(Formerly  listed  under  Consolidated  Primary) 

087612 
Unknown 

State 

Resurfacing 


MDPW  id: 
%  Design: 
Design  Respon 
Work  Type: 
Description: 
Work  Also  In: 


PE/Design 
ROW: 
Const:  V 


FUNDING  ALLOCATION 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$1 ,000,000 
333,333 
$1,333,333 


Resurface  Rte.  128  from  Rte.  62  Danvers,  south  to  shopping  center  bridge,  Peabody 
Danvers 


WILMINGTON 


RTFS.  1-93/129,  WILMINGTON 


(Formerly  listed  under  Interstate  "4R") 
MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 
Work  Also  In: 


PE/Design 
ROW: 
Const:  ^ 


089200 
75 
State 

Construction 

Construct  1-93/129  interchange  and  widen  Rte.  129 
Reading 


FUNDING  ALLOCATION 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$4,166,667 
1,388,889 
$5,555,556 


PE/Design 
ROW: 
Const:  ^ 


VyOBURN  RTE.  1-93,  WOBURN,  01  FUNDING  ALLOCATION 

(Formerly  listed  under  Interstate  "4R") 

MDPW  id:  072310 

%  Design:  5 

Design  Respon:  State 

Work  Type:  Reconstruction 

Description:  Construct  new  Industriplex  interchange  to  provide  access  to  Commerce  Way 


Federal  Funds  Required:  $3,750,000 
State  Funds  Required:  1,250,000 
Total  Funds  Required:  $5,000,000 
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NATIONAL  HIGHWAY  SYSTEM  (cont.) 


SUMMARY  INFORMATION  1 

PE/Design 
ROW: 
Const: 


NATIONAL  HIGHWAY  SYSTEM 

Number  of  Projeas:        1  2 


0 
0 
1  2 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$573,923,1  70 
191,307,723 
$765,230,893 
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4.4    STATE  URBAN/RURAL  SYSTEM 

n 


BEDFORD 


CROSBY  DR.  (PHASE  II) 


FUNDING  ALLOCATION 


(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 
029491 
5 

Town 

Reconstruction 


1 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 
Work  Also  In: 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$2,520,000 
1,680,000 
$4,200,000 


Reconstruct  Middlesex  Turnpike,  from  Burlington  town  line  to  Crosby  Dr.  (Phase  II) 
Burlington, 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


I  CROSBY  DR.  (PHASE 

(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 

MDPW  id:  029492 
%  Design:  5 
Design  Respon:  Town 
Work  Type:  Reconstruction 
Description:  Reconstruct  Middlesex  Turnpike  from  Crosby  Dr.  north  to  Manning  Road.  (Phase  III) 

Work  Also  In:  Billerica 


Federal  Funds  Required 
State  Funds  Required 
Total  Funds  Required 


$2,520,000 
1,680,000 
$4,200,000 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


if  BEDFORD  i  '  GREAT  RD,  BEDFORD,  01  "  M 
(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 

MDPW  id:  029500 

%  Design:  25 

Design  Respon:  City 

Work  Type:  Traffic 

Description:  Great  Rd.  (Rts.  4  and  225)  at  Bedford  shopping  center,  including  Hillside  connection 


Federal  Funds  Required 
State  Funds  Required 
Total  Funds  Required 


$300,000 
200,000 
$500,000 


BELMONT  BELMONT,  7  INTERSECTIONS  02 

(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 

004831 
0 

Town 

Reconstruction 


FUNDING  ALLOCATION 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required:  $300,000 
State  Funds  Required:  200,000 
Total  Funds  Required:  $500,000 


BOSTON 


Reconstruction  of  7  intersections  including  two  on  Concord  Avenue  and  two  on 
Trapelo  Road 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


BLUE  HILL  AVE.,  BOSTON,  02 
(Formerly  listed  under  Urban  Systems  City  of  Boston) 

MDPW  id:  006001 
%  Design:  1  0 

Design  Respon:  City 
Work  Type:  Reconstruction 
Description:  Reconstruct  Blue  Hill  Ave.  along  Dudley  St.  to  Harrison  Ave.  Phase  II 


Federal  Funds  Required 
State  Funds  Required 
Total  Funds  Required 


$1,800,000 
1,200,000 
$3,000,000 


BOSTON  BLUE  HILL  AVE.,  BOSTON,  03 
(Formerly  listed  under  Urban  Systems  City  of  Boston) 

MDPW  id:  006002 

%  Design:  1  5 

Design  Respon:  City 

Work  Type:  Reconstruction 

Description:  Blue  Hill  Ave.,  Phase  111 


FUNDING  ALLOCATION 


1 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$2,400,000 
1 ,600,000 
$4,000,000 
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4.4   STATE  URBAN/RURAL  SYSTEM  (cont.) 


BOSTON 


BRIGHTON  AVENUE,  BOSTON 


FUNDING  ALLOCATION 


(Formerly  Listed  under  Urban  Systems,  City  of  Boston) 


MDPW  id: 

008105 

PE/Design 

Federal  Funds  Required: 

$1,500,000 

%  Design: 

0 

ROW: 

State  Funds  Required: 

1,000,000 

Design  Respon: 

City 

Const:  V 

Total  Funds  Required: 

$2,500,000 

Work  Type: 

Reconstruction 

Description: 

Reconstruct  Brighton  Ave.,  from  Packard's  Corner  to  Union  Square, 

Boston. 

r~lBO?foN'^'"™ 

CITYWIDE  TRAFFIC  SIGNALS 

''H'^£',^'S'  ALLOCATION 

MDPW  id: 

New  Project 

PE/Design 

Federal  Funds  Required: 

$.2,219,200 

%  Design: 

ROW: 

State  Funds  Required: 

1,479,467 

Design  Respon: 

Const:  V 

Total  Funds  Required: 

$3,698,667 

Work  Type: 
Description: 

I        BOSTON  COLUMBIA  RD.,  BOSTON,  05 

(Formerly  listed  under  Urban  Systems  City  of  Boston) 

MDPW  id:  015851 
%  Design:  75 
Design  Respon:  City 
Work  Type:  Reconstruction 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required:  $900,000 
State  Funds  Required:  600,000 
Total  Funds  Required:  $1,500,000 


Description: 


Reconstruct  Columbia  Rd.  from  railroad  right-of-way  to  Blue  Hill  Av. 

'funding  allocation 


BOSTON        i        COMMERCIAL  ST.,  BOSTON 
(Formerly  listed  under  Urban  Systems  City  of  Boston) 

MDPW  id:  015905 
%  Design:  25 
Design  Respon:  City 
Work  Type:  Reconstruction 


PE/Design 
ROW: 
Const:  ^' 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$2,400,000 
1,600,000 
$4,000,000 


Description: 

i  '  BOSTON 
(Formerly  listed 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


Commercial  St.,  from  N.  Washington  St.  to  Atlantic  Ave.,  Boston 

CONGRESS  ST.,  BOSTON,  01^       ii             'FUNDING  ALLOCATION 
under  Urban  Systems  City  of  Boston)   

016700 
Unknown 

City 

Bridge  Construction 

Congress  St.  pedestrian  overpass,  connecting  City  Hall  Plaza  and  60  State  Street 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$1 ,200,000 
800,000 
$2,000,000 


BOSTON 
(Formerly  listed 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


ESSEX  ST.,  BOSTON 
under  Urban  Systems  City  of  Boston 

024501 
0 

State 

Reconstruction 

Reconstruct  and  widen  Essex  St.  from  Atlantic  Ave. -Kingston  St. 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$1 ,280,000 
853,333 
$2,1  33,333 
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4.4   STATE  URBAN/RURAL  SYSTEM  (cont.) 

pv.s..__v_s..v._^ 

(Formerly  listed  under  Urban  Systems  City  of  Boston) 

MDPW  id:  021300 
75 
State 

Reconstruction 


FUNDING  ALLOCATION 


%  Design: 
Design  Respon: 
Work  Type: 
Description: 


I  BOSTON 

MDPW  id: 
%  Design: 
Design  Respon: 
Worl<  Type: 
Description: 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$2,100,000 
1,400,000 
$3,500,000 


New  Dudley  St.  from  Roxbury  St.  to  Washington  St.;  in  conjunaion  with  Phase  I 
terminal,  Boston  Redevelopment  Authority 

"northern 

New  Projea 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$3,000,000 
2,000,000 
$5,000,000 


BOSTON  SOUTH  ST.,  BOSTON 

(Formerly  listed  under  Urban  Systems  City  of  Boston) 

MDPW  id:  129325 
%  Design:  0 
Design  Respon:  State 
Work  Type:  Reconstruction 


Description: 


PE/Design 
ROW: 
Const:  V 


FUNDING  ALLOCATION 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


South  St.,  from  Centre  St.  (near  Eliot  Sq.)  to  the  Arborway,  Boston 


$3,000,000 
2,000,000 
$5,000,000 


BOSTON        I    WASHINGTON  ST.,  BOSTON,  03 
(Formerly  listed  under  Urban  Systems  City  of  Boston) 

MDPW  id:  1  38570 

75 
State 

Reconstruction 


%  Design: 
Design  Respon: 
Work  Type: 


Description: 


PE/Design 
ROW: 
Const:  V 


FUNDING  ALLOCATION 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


Washington  Street  from  West  Roxbury  Parkway  to  Forest  Hills 


$3,600,000 
2,400,000 
$6,000,000 


BRAINTREE 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


ELM  ST.,  BRAINTREE,  01 

024005 
60 

City 

Reconstruction 
Reconstruct  Elm,  Adams  &  Middle  Sts.  for  2250  feet 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required:  $540,000 
State  Funds  Required:  360,000 
Total  Funds  Required:  $900,000 


BROOKLINE  BROOKLINE,  2  LOCATIONS,  01 

(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 

MDPW  id:  009350 
30 

Town 

Reconstruction 


FUNDING  ALLOCATION 


%  Design: 
Design  Respon: 
Work  Type: 
Description: 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required 
State  Funds  Required 
Total  Funds  Required 


$240,000 
160,000 
$400,000 


Improvements  at  Pearl  St.  and  Brookline  Av.,  Brookiine  Av.  at  Washington  St. 
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4.4   STATE  URBAN/RURAL  SYSTEM  (cont.) 

[       iSaFIvERS"*^''^'! HIGH^sf^rDAfWERS^  61'"' 
(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area; 
MDPW  id:  032215 
%  Design:  25 
Design  Respon:  State 
Work  Type:  Reconstruction 
Description:  Reconstruct  High  St.,  Park  St.  to  Purchase  St.  (Phase  II) 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required 
State  Funds  Required 
Total  Funds  Required 


$600,000 
400,000 
$1,000,000 


I  FRAMINCHAM  1  RTE.  1 26,  FRAMINCHAM,  01 
(Formerly  listed  under  Consloidated  Primary) 

086450 
75 
State 

Reconstruction 


FUNDING  ALLOCATION 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required 
State  Funds  Required 
Total  Funds  Required 


$960,000 
640,000 
$1,600,000 


i  FRANKLIN 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


Safety  improvements  Rte.  1  26,  Concord  St.,  and  Rte.  30,  Cochituate  Rd. 

FUNDING' ALLOCATE 


ROUTE  140  CBD,  FRANKLIN 
New  project 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$2,400,000 
1,600,000 
$4,000,000 


FRANKLIN 


RTE.  140,  FRANKLIN,  03 


FUNDING  ALLOCATION 


(Formerly  listed  under  Consolidated  Primary) 


MDPW  id: 

092010 

PE/Design 

Federal  Funds  Required:  $3,240,000 

%  Design: 

25 

ROW: 

State  Funds  Required:  2,160,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required:  $5,400,000 

Work  Type: 

Construction 

Description: 

Relocate  Rte.  140,  including  Bridge  #F-8-5  over  railroad 

1  GLOUCESTER 

;S  ROUTE  128  ©BASS  &  EASTERN  AVES. 

FUNDING  ALLOCATION  m 

MDPW  id: 

041 504 

PE/Design 

Federal  Funds  Required:  $300,000 

%  Design: 

ROW: 

State  Funds  Required:  200,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required:  $500,000 

Work  Type: 

Description: 

Signalization  and  widening:  Route  128  at  Bass  Ave.  and  Route  128  at  Eastern  Ave. 

I  LEXINGTON 

HARTWELL  AVE,  LEXINGTON,  0 

FUNDING  ALLOCATION 

(Formerly  listed  und 

er  Urban  Systems  Boston  Urbanized  Area) 

MDPW  id: 

031050 

PE/Design 

Federal  Funds  Required:  $2,400,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required:  1,600,000 

Design  Respon: 

Town 

Const:  ^ 

Total  Funds  Required:  $4,000,000 

Work  Type: 

Reconstruction 

Description: 


Improve  Hartwell  Av.  from  Bedford  St.,  Maguire  Kd.,  to  Wood  St.,  Phase  II 
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4.4   STATE  URBAN/RURAL  SYSTEM  (cont.) 

j_     s_^s^  WASK  &  BROAD  sis.,  LYNN,  01  11 

(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 

MDPW  id:  138060 
%  Design:  75 
Design  Respon:  City 
Work  Type:  Reconstruction 


FUNDING  ALLOCATION 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$1,740,000 
1,160,000 
$2,900,000 


Description: 


Reconstruct  Washington  and  Broad  Streets 


\  MARLBOROUGH  |  BOUNDARY  ST.,  MARLBOROUGH, 
(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 

006870 
5 

City 

Reconstruction 


FUNDING  ALLOCATION 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 
Work  Also  In: 


Federal  Funds  Required:  $720,000 
State  Funds  Required:  480,000 
Total  Funds  Required:  $1,200,000 


MARLBOROUGH 


Reconstruct  Boundary  St.  and  Goddard  Rd. 
North  borough 

MAPLE  ST,  MARLBOROUGH 


connected  by  existing  cul-de-sac 


FUNDING  ALLOCATION 


(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 


MDPW  id: 

043320 

PE/Design 

Federal  Funds  Required: 

$300,000 

%  Design: 

25 

ROW: 

State  Funds  Required: 

200,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$500,000 

Work  Type: 

Traffic 

Description: 

Improve  safety  on  Maple  St.  (Rte.  85)  at  South,  Walker  and  Mill  Streets 

FLJNDING  ALLOCATI^^ 

1 

(Formerly  listed  u 

nder  Urban  Systems  Statewide) 

MDPW  id: 

053306 

PE/Design 

Federal  Funds  Required: 

$300,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

200,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$500,000 

Work  Type: 

Reconstruction 

Description: 

Reconstruct  Ocean  St. 

from  Moraine  St 

.  to  Webster  St.,  Marshfield 

1  midIdleton 

1           ROUTE  62,  MIDDLETON 

FUNDING  ALLOCATION  p 

MDPW  id: 

New  project 

PE/Design 

Federal  Funds  Required: 

$240,000 

%  Design: 

ROW: 

State  Funds  Required: 

160,000 

Design  Respon: 

Const:  V 

Total  Funds  Required: 

$400,000 

Work  Type: 

Description: 

MILTON 

RTE.  28,  MILTON,  02 

FUNDING  ALLOCATION 

1 06901 

25 

State 

Reconstruction 


(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required 
State  Funds  Required 
Total  Funds  Required 


$1 ,350,400 
900,267 
$2,250,667 


Resurface  Rte.  28  from  Quincy-Milton  town  line  to  Reedsdale  Rd. 
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4.4   STATE  URBAN/RURAL  SYSTEM  (cont.) 

I  '^^NEEDHAM^^  ^  HIOHLAND  A^rCORRIDOR  01 
(Formerly  listed  under  Interstate  Transfer  ) 

032670 
1  0 
State 

Reconstruction 


FUNDING  ALLOCATION 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 
Work  Also  In: 


Federal  Funds  Required:  $300,000 
State  Funds  Required:  200,000 
Total  Funds  Required:  $500,000 


Needham  St./Highland  Ave.  Corridor  from  Rte.  128,  Needham  to  Centre  &  Walnut  Sts. 
Newton 


PEMBROKE  RTE.  139,  PEMBROKE 

(Formerly  listed  under  Consolidated  Primary) 

1 14505 
25 
State 

Reconstruction 


FUNDING  ALLOCATION 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$1,220,000 
813,333 
$2,033,333 


Work  Also  In: 


Reconstruction,  widening,  and  traffic  control  signals  on  Rte.  139  in  Pembroke  - 

Marshfield 

Marshfield 


QUINCY  WILLARD  ST.,  QUINCY 

(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 

1 121 50 
75 
State 

Reconstruction 


FUNDING  ALLOCATION 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 
Work  Also  In: 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required:  $480,000 
State  Funds  Required:  320,000 
Total  Funds  Required:  $800,000 


From  Quincy-Braintree  town  line  to  West  St. 
Braintree 


RANDOLPH 


RANDOLPH,  5  LOCATIONS 
(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 

MDPW  id:  059800 
%  Design:  50 
Design  Respon:  State 
Work  Type:  Traffic 
Description:  Safety  improvements  at  five  intersections  in  Randolph 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$600,000 
400,000 
$1 ,000,000 


REVERE  SALEM  &  LYNN  STREETS 

(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 
MDPW  id:  060180 
%  Design:  0 
Design  Respon:  City 
Work  Type:  Reconstruction 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required:  $960,000 
State  Funds  Required:  640,000 
Total  Funds  Required:  $1,600,000 


Description: 


Reconstruction  and  related  work  on  Salem  and  Lynn  Sts. 


I  SALEM  I    BEVERLY-SALEM  BRIDGE  &  BYPASS 

(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 

MDPW  id:  005405/00539 
%  Design:  75 
Design  Respon:  State 
Work  Type:  Reconstruction/RelocatI 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  ^' 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$3,600,000 
2,400,000 
$6,000,000 


Description: 


Bridge  Street  &  intersection  of  Boston,  Flint  &  Bridge  Sts.,  &  Flint  St.  to  Washington  St. 
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4.4   STATE  URBAN/RURAL  SYSTEM  (cont.) 


I  SALEM 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


PARKING  GARAGE,  SALEM 
New  project 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required 
State  Funds  Required 
Total  Funds  Required 


$1,080,000 
720,000 
$1,800,000 


SAUGUS        I     WALNUT  &  MAIN  STS.,  SAUGUS 
(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 

MDPW  id:  024710 
%  Design:  25 
Design  Respon:  City 
Work  Type:  Reconstruction 


FUnTdING  ALLOCATION  "  ^ 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$2,000,000 
1,333,333 
$3,333,333 


Description: 


Reconstruct  Walnut  and  Main  Sts.,  Saugus 


SOMERVILLE  HIGHLAND  AVE.,  SOMERVILLE 

(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 

MDPW  id:  032655 
%  Design:  50 
Design  Respon:  City 
Work  Type:  Reconstruction 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$1,560,000 
1,040,000 
$2,600,000 


Description: 


Reconstruct  Highland  Ave.  from  Medford  St.  to  Center  Ave. 


SOUTHBOROUGH  FRAMINGHAM  RD.,  SOUTHBORO,  m 
(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 
MDPW  id:  027007 
%  Design:  20 
Design  Respon:  State 
Work  Type:  Reconstruction 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required:  $210,400 
State  Funds  Required:  140,267 
Total  Funds  Required:  $350,667 


Description: 


Geometries  and  signals  at  Boston  &  Framingham  Rds.  and  Boston  Rd.  &  Central  St. 


SiSOUTHBOROUGHs     VALLEY  RD.,  SOUTHBOROUGH 
(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 

MDPW  id:  026851 
%  Design:  25 
Design  Respon:  State 
Work  Type:  Reconstruction 
Description: 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required:  $240,000 
State  Funds  Required:  160,000 
Total  Funds  Required:  $400,000 


Reconstrua  the  intersection  of  Valley  and  Boston  Rds.,  Firmin  Av.  and  Pleasant  St. 


STONEHAM  |    MONTVALE  AVE.,  STONEHAM,  01 
(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 

MDPW  id:  048290 

%  Design:  25 

Design  Respon:  Town 

Work  Type:  Reconstruction 

Description:  Reconstruct  Montvale  Av.  from  Rte.  1-93  to  Rte.  28 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required:  $560,000 
State  Funds  Required:  373,333 
Total  Funds  Required:  $933,333 
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4.4   STATE  URBAN/RURAL  SYSTEM  (cont.) 

STOUGHTON    ili"     TURNPIKE  &  PLEASANfSTS.,  '  '  iiii 
(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 
091555 
Unknown 

State 

Reconstruction 


FUNDING  ALLOCATION 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$600,000 
400,000 
$1,000,000 


WALPOLE 


Full  depth  reconstruction  including  drainage  and  interseaion  improvements 


WALPOLE,  3  LOCATIONS,  01 
(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 

1 37400 
100 
State 
Traffic 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required:  $660,000 
State  Funds  Required:  440,000 
Total  Funds  Required:  $1,100,000 


3  locations;  Washington  St.  and  High  Plain  St./at  Common  St.,  East  St.  and  High  Plain 
St. 


WATERTOWN    |    WATERTOWN  ST.,  WATERTOWN 
(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 

MDPW  id:  049610 
75 

Town 

Reconstruction 


FUNDING  ALLOCATION 


%  Design: 
Design  Respon: 
Work  Type: 
Description: 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$1,040,000 
693,333 
$1,733,333 


Reconstruct  Watertown  St.  (Rte.  1  6)  and  North  Beacon  St.  in  Watertown 


PE/Design 
ROW: 
Const:  V 


I     WILMINGTON  I      DOWNTOWN  IMPROVEMENTS 
(Formerly  listed  under  State  Funded  Projects) 

MDPW  id:  1  44354 

%  Design:  0 

Design  Respon:  State 

Work  Type:  Signals 

Description:  Install  traffic  control  signals  at  intersection  of  Routes  38  and  129 


FUNDING  ALLOC ATIOn"'  1 

.  .  .  ^•:■:•:■:*^;■x•:•:•:■:^■:■K■x^rWS^^#S^?: 


Federal  Funds  Required:  $180,000 
State  Funds  Required:  120,000 
Total  Funds  Required:  $300,000 


FUNDING  ALLOCATION 


I    WILMINGTON  RTE.  125  @  BALLARDVALE  RD. 

(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 

MDPW  id:  086152 

%  Design:  Unknown 

Design  Respon:  State 

Work  Type:  Reconstruction 

Description:  Reconstruct  intersection,  signalization,  drainage  and  related  work 


PE/Design 
ROW: 
Const:  ^ 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$900,000 
600,000 
$1 ,500,000 


I  WILMINGTON  I  RTE.  129,  WILMINGTON,  02  || 
(Formerly  listed  under  Urban  Systems  Boston  Urbanized  Area) 

089201 
100 
State 

Construction 


FUNDING  ALLOCATION 


MDPW  id: 
%  Design: 
Design  Respon 
Work  Type: 
Description: 
Work  Also  In: 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$1 ,200,000 
800,000 
$2,000,000 


Additional  ramps  l-93/Kte.  129,  reconstruct  bridge,  widen  Kte.  129  to  Avco  plant 
Reading 
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STATE  URBAN/RURAL  SYSTEM  (cont.) 

 {SUMMARY  INFORMATION  |  ; 

STATE  URBAN/RURAL  SYSTEM 

Number  of  Projects:  48 

PE/Design:  0  Federal  Funds  Required:  $63,760,000 

ROW:  0  State  Funds  Required:  42,506,666 

Const:  48  Total  Funds  Required:  $106,266,666 
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4.5    HAZARD  ELIMINATION  PROGRAM 


|~'"bedford~^ 

I          RTES.  3  &  62,  BEDFORD  | 

§              FUNDING  ALLOCATION  J| 

MDPW  id: 

108504 

PE/Design 

Federal  Funds  Required: 

$90,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

1  0,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$100,000 

Work  Type: 

Traffic 

Improve  safety  at  interseaion  of  Rte.  62  and  Rte.  3,  Bedford 

CABOTVCONANT  STSirBEVERLv"^!:: 

i "funding  ALLOCATION 

MDPW  id: 

1 57255 

PE/Design 

Federal  Funds  Required: 

$225,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

25,000 

Design  Respon: 

City 

Const:  V 

Total  Funds  Required: 

$250,000 

Work  Type: 

Construction 

Description: 

Improve  safety  at  intersection  of  Cabot  St.  and  Conant  St. 

:;!  '  BURLINGTON 

i    RTE.  128  @  RTE.  3,  BURLINGTON  i? 

FUNDING  ALLOCATION 

MDPW  id: 

1 07701 

PE/Design 

Federal  Funds  Required: 

tfqc  nnn 

^  7  J  ,UVJU 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

1  U,  J  JO 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$105  556 

Work  Type: 

Traffic 

Description: 

Safety  improvements  on  Rte.  128  (SB)  at  Rte.  3,  Burlington 

|~''danv^^ 

ENDICOTT  ST.,  DANVERS      '  ^ 

FUNDING  ALLOCATION 

MDPW  id: 

024405 

PE/Design 

Federal  Funds  Required: 

$720,000 

%  Design: 

0 

ROW: 

State  Funds  Required: 

80,000 

Design  Respon: 

State 

Const: 

Total  Funds  Required: 

$800,000 

Work  Type: 

Traffic 

Description: 

Endicott  St.  and  Rte.  128  interchange,  Danvers 

RTE.  123,  HANOVER 

FUNDING  ALLOCATION 

MDPW  id: 

1 14805 

PE/Design 

Federal  Funds  Required: 

$1 15,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

1  2,778 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$1  27,778 

Work  Type: 

Signals 

Description: 

Install  traffic  control  signals  and  perform  minor  geometric  changes 

r'^^HTNCHAM 

RTE  53,  HINGHAM 

FUNDING  ALLOCATION 

MDPW  id: 

1 14820 

PE/Design 

Federal  Funds  Required: 

$630,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

70,000 

Design  Respon: 

Town 

Const:  V 

Total  Funds  Required: 

$700,000 

Work  Type: 

Construction 

Description: 

Safety  improvements  to  the  intersection  of  Ktes.  53  and  228. 

Work  Also  In: 

Norwell 

FOREST  ST.  @  LOWELL  ST. 1:; 

r"  "       FUNDING  ALLOCATION 

•x-:':':<':«:oic<'>:-:««<«'aj^ 

MDPW  id: 

New  Project 

PE/Design 

Federal  Funds  Required:  $135,000 

%  Design: 

ROW: 

State  Funds  Required: 

1  5,000 

Design  Respon: 

Const:  ^ 

Total  Funds  Required: 

$1  50,000 

Work  Type: 
Description: 
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4.5    HAZARD  ELIMINATION  PROGRAM  (cont.) 


p  A  \i  r»oi  Pi-i 
KAINL/ULrrl 

RTE.  28,  RANDOLPH % 

'     '   'funding  AIi6cAJ\On'""'"'~'M 

MDPW  id: 

107302 

PE/Design 

Federal  Funds  Required: 

$450,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

50,000 

Design  Respon: 

Town 

Const:  V 

Total  Funds  Required: 

$500,000 

Work  Type: 

Construction 

DpcprintirifT 

Safety  improvements  at  intersection  of  Oak  and  Chestnut  Sts.  and  Rte.  28 

^     RANnni  PH 

RTE.  28,  RANDOLPH 

FUNDING  ALLOCATION 

w„...^s...^ss..s..v,.ssv.:.;.:. 
v..v..,............v...v.....j 

MDPW  id: 

107301 

PE/Design 

Federal  Funds  Required: 

$450,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

50,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$500,000 

Work  Type: 

Construction 

Description: 

Rte.  28  (N.  MAin  St.)  at  Russ  St.  and  Scanlon  Dr.,  Randolph 

READING 

v|.......v.........._.„ 

FUNDING  ALLOC^^ 

i 

MDPW  id: 

107303 

PE/Design 

Federal  Funds  Required: 

$94,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

10,444 

Design  Respon: 

Town 

Const:  V 

Total  Funds  Required: 

$104,444 

Work  Type: 

Construction 

Description: 

Safety  improvements  at  intersection  of  Rte.  28  and  Washington  St. 

1        \A/ASHINGTON  ST.,  REVERE 

FUNDING  ALLOCATION 

MDPW  id: 

131383 

PE/Design 

Federal  Funds  Required: 

$31  5,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

35,000 

Design  Respon: 

Town 

Const:  V 

Total  Funds  Required: 

$350,000 

Description: 


Elimination  of  a  bad  curve  on  Washington  St. 


j  sfoUGHTON 

RTE.  138,  STOUGHTON,  1   ^   ^  1 

FUNDING  ALLOCATION 

i 

MDPW  id: 

091000 

PE/Design 

Federal  Funds  Required: 

$360,000 

%  Design: 

5 

ROW: 

State  Funds  Required: 

40,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$400,000 

Work  Type: 

Traffic 

Description: 

Safety  improvements  at  intersection  of  Rte.  1  38  and  Central  St. 

r WEYMOUTH 

ROUTE  18,  WEYMOUTH 

FUNDING  ALLOCATION 

MDPW  id: 

New  project 

PE/Design 

Federal  Funds  Required: 

$157,500 

%  Design: 

ROW: 

State  Funds  Required: 

1  7,500 

Design  Respon: 

Const:  V 

Total  Funds  Required: 

$1  75,000 

Description: 


Route  18  at  Winter  Street 


WEYMOUTH 

RTE.  1  8,  WEYMOUTH 

FUNDING  ALLOCATION 

MDPW  id: 

095210 

PE/Design 

Federal  Funds  Required: 

$90,000 

%  Design: 

0 

ROW: 

State  Funds  Required: 

1  0,000 

Design  Respon: 

Town 

Const:  V 

Total  Funds  Required: 

$100,000 

Work  Type: 

Construction 

Description: 

Safety  improvements  at  the  intersection  of  Rte.  18  and  Park  St. 
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4.5    HAZARD  ELIMINATION  PROGRAM  (cont.) 


if WEYMOUTH 

RTE  18,  WEYMOUTH 

FUNDING  ALLOCAT 

MDPW  id: 

095205 

PE/Design 

Federal  Funds  Required: 

$90,000 

%  Design: 

0 

ROW: 

State  Funds  Required: 

1  0,000 

Design  Respon: 

Town 

Const:  V 

Total  Funds  Required: 

)\  00,UOU 

Work  Type: 

Construction 

Description: 

Safety  improvements  at  intersection  of  Rte.  18  and  Columbian  Way. 

1  WEYMOUTH 

|n'~""'RT^ 

FUNDING  ALLOCATION 

MDPW  id: 

1  14906 

PE/Design 

Federal  Funds  Required: 

$180,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

20,000 

uesi^n  Kespon. 

State 

Const:  V 

Total  Funds  Required: 

$200,000 

Work  Type: 

Traffic 

Description: 

Improve  safety  at  intersection  of  Washington  St.  (Rte.  53)  and  Middle  St.,  Weymouth 

\A/II  V/4IMr^TOM 
VV  1  L/Vl  UNO  1  IN 

FUND!  NG ' '  A  L  L  6C  AT  ^^^^^^ 

MDPW  id: 

0861 53 

PE/Design 

Federal  Funds  Required: 

$1 13,000 

%  Design: 

25 

ROW: 

State  Funds  Required: 

1  2,556 

uesi^n  Kespon. 

Town 

Const:  V 

Total  Funds  Required: 

$1  25,556 

Work  Type: 

Construction 

Description: 

Safety  improvements  at  intersection  of  Rte.  125  and  Andover  St. 

woburn"""' 

i              MAIN  ST.,  WOBURN 

FUNDING  ALLOCATION 

i 

MDPW  id: 

1 12355 

PE/Design 

Federal  Funds  Required: 

$1 16,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

12,889 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$128,889 

Work  Type: 

Traffic 

Description: 

Safety  improvements  on  Rte.  38  (Main  St.  Rotary)  at  Rte.  128,  Woburn 

SUMMARY  INFORMATION 


HAZARD  ELIMINATION  PROGRAM 

Number  of  Projects:         1  8 


PE/Design 
ROW 
Const 


0 
0 
18 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$4,425,500 
491 ,723 
$4,917,223 
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4.6    BRIDGE  REPLACEMENT  &  REHABILITATION  PROGRAM 


1  ACTON 

RTE  27,  ACTON,  03 

.  i 

FUNDING  ALLOCATION 

MDPW  id: 

1 04749 

PE/Design 

Federal  Funds  Required:  $900,000 

%  Design: 

25 

ROW: 

State  Funds  Required:  300,000 

Design  Respon: 

State 

Const: 

Total  Funds  Required:  $1,200,000 

Work  Type: 

Bridge  Reconstruction 

Description:  Replace  Bridge  #A-2-4,  Rte.  27  over  B&M  Railroad,  remove  Bridge  #A-2-5  over  B&M 

Railroad 


ASHLAND  FOUNTAIN  STREET,  ASHLAND  FUNDING  ALLOCATION 
(See  also  Annual  Element,  Section  3.6)   


MDPW  id: 
%  Design: 
Design  Respon: 

New  projea 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 

$750,000 
250,000 
$1,000,000 

Work  Type: 
Description: 

Bridge  Reconstruction 

Bridge  #A-14-11  (Fountain  St.  over  Conrail) 

ASHLAND 

HIGH  ST.,  ASHLAND 

FUNDING  ALLOCATION 

MDPW  id: 
%  Design: 
Design  Respon: 

160060 
0 

State 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 

$900,000 
300,000 
$1,200,000 

Work  Type:  Bridge  Reconstruction 

Description:  Bridge  #A-14-12,  (High  St./Conrail,  Ashland) 


BOSTON  ADAMS  ST,  BOSTON,  01  FUNDING  ALLOCATION 


MDPW  id: 
%  Design: 
Design  Respon: 

000600 
5 

State 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required:  $1,500,000 
State  Funds  Required:  500,000 
Total  Funds  Required:  $2,000,000 

Work  Type: 
Description: 
Work  Also  In: 

Bridge  Reconstruction 

Bridge  #B-1 6-3=M-25-2  over  Neponset  River,  Dorchester,  Milton  Lower  Falls 
Milton 

BOSTON 

ALBANY  ST.  &  BROADWAY 

FUNDING  ALLOCATION 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id: 
%  Design: 
Design  Respon: 

New  project 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required:  $843,750 
State  Funds  Required:  281,250 
Total  Funds  Required:  $1,125,000 

Work  Type: 
Description: 

Bridge  #  B-16-77  (Albany  St.  &  Broadway  over  over  Amtrak  &  MBTA) 

iP boston" 

CONGRESS  ST.,  BOSTON,  01 

FUNDING  ALLOCATION  m 

MDPW  id: 
%  Design: 
Design  Respon: 

016555 
Unknown 

City 

PE/Design 
ROW: 
Const:  ^ 

Federal  Funds  Required:  $2,250,000 
State  Funds  Required:  750,000 
Total  Funds  Required:  $3,000,000 

Work  Type: 

Bridge  Reconstruction 

Description:  Reconstruct  Congress  St.  Bridge,  #8-16-32,  over  Fon  Point  Channel 
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4.6   BRIDGE  REPLACEMENT  &  REHABILITATION  PROGRAM  (cont.) 


i  BOSTON 

:^w.^^^^«•.^s^^^s^^^^^  s 

CUMMINS  HWY.,  BOSTON,  01 

FUNDING  ALLOCATION  / 

MDPW  id: 

01 7900 

PE/Design 

Federal  Funds  Required: 

$1,125,000 

%  Design: 

0 

ROW: 

State  Funds  Required: 

375,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$1,500,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #8-16-166  over  Conrail,  Mattapan 

f'"^"  boston""" 

'  1       DORCHESTER  AVE.,  BOSTON 

..7T.f.U.N.P!.NG^ 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id: 

020805 

PE/Design 

Federal  Funds  Required: 

$1,218,750 

%  Design: 

ROW: 

State  Funds  Required: 

406,250 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$1,625,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  betterment,  Dorchester  Ave.,  Bridge  #B-16-199,  over  Conrail 

HARVARD  ST., 

BOSfON^~^^^^^ 

!i              FUNDING  ALLOCATION  i 

MDPW  id: 

0311 02 

PE/Design 

Federal  Funds  Required: 

$750,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

250,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$1,000,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Reconstruct  Harvard  Si 

.,  Bridge  #B-16-159  over  Conrail 

1  boston'"^ 

FUNDING  ALLOCATION 

MDPW  id: 

161 100 

PE/Design 

Federal  Funds  Required: 

$84,375,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

28,125,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$1  12,500,000 

Work  Type: 

Construction 

Description: 


Depressed  Central  Artery,  north  of  Causeway  St.  to  south  of  High  St.  (1-93) 


I        BOSTON  I              PARK  ST.,  BOSTON 
(See  also  Annual  Element,  Section  3.6) 

MDPW  id:  New  project 
%  Design: 
Design  Respon: 

Work  Type:  Bridge  Reconstruction 

Description:  Bridge  #8-16-116  (Park  Street  over  Conrail) 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  ^ 


m 


Federal  Funds  Required:  $600,000 
State  Funds  Required:  200,000 
Total  Funds  Required:  $800,000 


I  BOSTON  I  RESERVATION  RD.,  BOSTON 
(See  also  Annual  Element,  Section  3.6) 

MDPW  id:  New  project 

%  Design: 
Design  Respon: 

Work  Type:  Bridge  Reconstruction 


Description: 


PE/Design 
ROW: 
Const:  ^ 


FUNDING  ALLOCATION 


Bridge  #8-16-186  (Reservation  Road  over  Mother  Brook) 


Federal  Funds  Required:  $562,500 
State  Funds  Required:  187,500 
Total  Funds  Required:  $750,000 
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4.6   BRIDGE  REPLACEMENT  &  REHABILITATION  PROGRAM  (cont.) 


BOSTON 

.■.•.■.•.•.■.•.■.-.•.•.•.■■•.■.■.■.•.•.■.•.-.'.•.■.•A'.'.'.'.'.v.'.v.'.-.-.'.'.-.'.- 

iii    '       sfLVER  ST.,  BOSTON,  of  "  1 

FUNDING  ALLOCATION 

MDPW  id: 

129320 

PE/Design 

Federal  Funds  Required:  $375,000 

%  Design: 

1  5 

ROW: 

State  Funds  Required:  125,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required:  $500,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Reconstruct  Silver  St., 

Bridge  #B-1 6-204,  over  Conrail 

BOSTON 

SPRAGUE  ST.,  BOSTON 

FUNDING  ALLOCATION  J 

MDPW  id: 

130802 

PE/Design 

Federal  Funds  Required:  $2,400,000 

%  Design: 

1  5 

ROW: 

State  Funds  Required:  800,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required:  $3,200,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Replace  Sprague  St.  Bridge,  #B-16-172,  over  Conrail 

BOSTON 

SULLIVAN  SQUARE 

FUNDING  ALLOCATION  11 

MDPW  id: 

01 1810 

PE/Design 

Federal  Funds  Required:  $3,750,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required:  1,250,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required:  $5,000,000 

Work  Type: 

Construction 

Description: 

Sullivan  Square  overpass  and  underpass,  bridge  #B-1 6-245 

BOSTON 

SUMMER  ST.,  BOSTON,  02 

FUNDING  ALLOCATION 

MDPW  id: 

132701 

PE/Design 

Federal  Funds  Required:  $2,250,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required:  750,000 

Design  Respon: 

City 

Const:  V 

Total  Funds  Required:  $3,000,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Reconstruct  Bridge  #B-16-31,  Summer  St.  over  Fort  Point  Channel 

BOSTON 

WEST  BROADWAY,  BROADWAY 

FUNDING  ALLOCATION  "i 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id: 

New  project 

PE/Design 

Federal  Funds  Required:  $1,218,750 

%  Design: 

ROW: 

State  Funds  Required:  406,250 

Design  Respon: 

Const:  V 

Total  Funds  Required:  $1,625,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #6-16-205  (West  Broadway  over 

Conrail) 

BOSTON 

I       WEST  SECOND  ST.,  BOSTON 

FUNDING  ALLOCATION  ii 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id: 

New  project 

PE/Design 

Federal  Funds  Required:  $1,406,250 

%  Design: 

ROW: 

State  Funds  Required:  468,750 

Design  Respon: 

Const:  V 

Total  Funds  Required:  $1,875,000 

Work  Type: 

Bridge  Reconstruction 

Description:  Bridge  #B-1 6-209,  West  Second  Street  over  Conrail 
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4.6   BRIDGE  REPLACEMENT  &  REHABILITATION  PROGRAM  (cont.) 


1  "  BOSTON 

WEST  SIXTH  ST.,  BOSTON,  01 

FUNDING  ALUDCATIoiT"!!^ 

MDPW  id: 

140700 

PE/Design 

Federal  Funds  Required: 

$900,000 

%  Design: 

25 

ROW: 

State  Funds  Required: 

300,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$1,200,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #8-16-200  over  Conrail 

1  CAMBRIDGE 

FRESH  POND  LANE,  CAMBRIDGE 

FUNDING  ALLOCATION  | 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id: 

New  projea 

PE/Design 

Federal  Funds  Required: 

$225,000 

%  Design: 

ROW: 

State  Funds  Required: 

75,000 

Design  Respon: 

Const:  V 

Total  Funds  Required: 

$300,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #C-1-16  (Fresh  Pond  Lane  over 

B&M  Railroad 

n      WALDEN  ST.,  Cambridge'^ 

FUNDING  ALLOCATION 

MDPW  id: 
%  Design: 
Design  Respon: 

160065 
0 

State 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required:  $937,500 
State  Funds  Required:  312,500 
Total  Funds  Required:  $1,250,000 

Work  Type:  Bridge  Reconstruction 

Description:  Bridge  #C-1-13  (Walden  St./B&M  Railroad  Bridge,  Cambridge) 


i  CANTON 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


DEDHAM  ST.,  CANTON 

019015 
25 
State 

Bridge  Reconstruction 
Reconstruct  Bridge  #C-2-24  over  MBTA,  Dedham  St.  Bridge 


FUNDING  ALLOCATION  | 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required:  $750,000 
State  Funds  Required:  250,000 
Total  Funds  Required:  $1,000,000 


1"""' CANTON 

'high  ST.,  CANTON,  Dl 

FUNDING  ALLOCATION          '  is 

MDPW  id: 
%  Design: 
Design  Respon: 

032209 
75 

State 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required:  $900,000 
State  Funds  Required:  300,000 
Total  Funds  Required:  $1,200,000 

Work  Type:  Bridge  Reconstruction 

Description:  Replace  Bridge  #C-2-8,  High  St.,  Canton 


I        CANTON  SPAULDING  ST.,  CANTON,  01 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id:  1  30555 

%  Design:  75 
Design  Respon:  State 
Work  Type:  Bridge  Reconstruction 


Description: 


PE/Design 
ROW: 
Const:  ^ 


11  FUNDING  ALLOCATION 


Reconstruct  Spaulding  St.  Bridge,  #C-2-6  over  MBTA 


Federal  Funds  Required:  $270,000 
State  Funds  Required:  90,000 
Total  Funds  Required:  $360,000 
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4.6   BRIDGE  REPLACEMENT  &  REHABILITATION  PROGRAM  (cont.) 


::::  '    BELLINGHAm'sT.,  CHELSEA,  1 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id: 

004810 

PE/Design 

Federal  Funds  Required: 

$600,000 

%  Design: 

10 

ROW: 

State  Funds  Required: 

200,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$800,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #C-9-3,  Bellingham  St.  over  Conrail 

ROUTE  1,  DEDHAM  03 

FUNDING  ALLOCATION 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id: 

New  projea 

PE/Design 

Federal  Funds  Required: 

$562,500 

%  Design: 

ROW: 

State  Funds  Required: 

187,500 

Design  Respon: 

Const:  V 

Total  Funds  Required: 

$750,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #D-5-29,  Route  1  over  Route  135 

1 dedham"'^ 

ROUTE  iT  oiEDH AM  01 

FUNDING  ALLOCATION 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id: 

New  project 

PE/Design 

Federal  Funds  Required: 

$600,000 

%  Design: 

ROW: 

State  Funds  Required: 

200,000 

Design  Respon: 

Const:  V 

Total  Funds  Required: 

$800,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #D-5-30,  Route  1  over  William  Street 

6  EDM AM 

1            ROUTE  109,  DEDHAM 

FUNDING  ALLOCATION 

MDPW  id: 

New  project 

PE/Design 

Federal  Funds  Required: 

$468,750 

%  Design: 

ROW: 

State  Funds  Required: 

156,250 

Design  Respon: 

Const:  V 

Total  Funds  Required: 

$625,000 

Work  Type: 
Description: 


Bridge  #D-5-4,  Route  109  over  Charles  River 


DEDHAM 


RTE.  1,  DEDHAM  04 


FUNDING  ALLOCATION 


(See  also  Annual  Element,  Section  3.6) 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


PE/Design 
ROW: 
Const:  V 


075410 
Unknown 

State 

Bridge  Reconstruction 

Reconstruct  Bridge  #D-5-27  (Rte.  1/Rte.  128)  and  perform  related  roadway  approach 
work 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$1,125,000 
375,000 
$1,500,000 


DEDHAM 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 
Work  Also  In: 


SPRING  ST.,  DEDHAM,  01 

030835 
1  5 
State 

Bridge  Reconstruction 
Bridge  #B-1  6-1 77=D-5-4,  Spring  St.  over  Charles  River 
Boston 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$2,250,000 
750,000 
$3,000,000 
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4.6    BRIDGE  REPLACEMENT  &  REHABILITATION  PROGRAM  (cont.) 


!^  FRAMINGHAM 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


BOSTON  RD.,  FRAMINGHAM,  01 

006850 
1  5 
State 

Bridge  Reconstruction 

Bridge  #F-7-27  over  Rte.  9  westbound  to  railroad,  Marlborough  overpass,  replace 
deck 


m 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$300,000 
100,000 
$400,000 


FRAMINGHAM 


CONCORD  ST.,  FRAMINGHAM 


1  FUNDING  ALLOCATION  M 


(See  also  Annual  Element,  Section  3.6) 

MDPW  id' 

016450 

PE/Design 

Federal  Funds  Required: 

$562,500 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

187,500 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$750,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Reconstruct  Bridge  #F-7-10  (Concord  St.  Bridge  over  Railroad) 

1  FRANKLIN 

RTE.  140,  FRANKLIN 

FUNDING  ALLOCATION  | 

MDPW  id: 

092005 

PE/Design 

Federal  Funds  Required: 

$600,000 

%  Design: 

1  5 

ROW: 

State  Funds  Required: 

200,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$800,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Reconstruct  Bridge  #F-8-7,  Rte.  140,  over  Conrail,  Franklin 

T'^'^'^Trankun 

RTE.  140,  FRANKLIN,  2 

FUNDING  ALLOCATION  '  """'^^m 

MDPW  id: 

092000 

PE/Design 

Federal  Funds  Required: 

$900,000 

%  Design: 

10 

ROW: 

State  Funds  Required: 

300,000 

Design  Respon: 

State 

Const:  ^ 

Total  Funds  Required:  $ 

1 ,200,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Replace  Bridge  #F-8-5,  Unionville  Bridge  over  Conrail 

f'^  GLOUCESTER 

THATCHER  RD.,  GLOUCESTER   "  1 

i FUNDING  ALLOCATION li 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id: 

New  project 

PE/Design 

Federal  Funds  Required: 

$468,750 

%  Design: 

ROW: 

State  Funds  Required: 

1  56,250 

Design  Respon: 

Const:  V 

Total  Funds  Required: 

$625,000 

Description: 

I'  HAMILTON 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


Bridge  Reconstruction 
Bridge  #G-5-9,  Thatcher  Road  over  Good  Harbor  Beach  Creek 


CUTLER  RD.,  HAMILTON 
New  project 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  ^ 


Federal  Funds  Required:  $600,000 
State  Funds  Required:  200,000 
Total  Funds  Required:  $800,000 


Bridge  #H-3-1,  Cutler  Road  over  B&M  Railroad 
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1.  HANOVER 

r~'''^^  

FUNDING  ALLOCATION  p 

/ViL'r  VV  lO. 

1 14500 

PE/Design 

Federal  Funds  Required:  $600,000 

%  Design: 

10 

ROW: 

State  Funds  Required:  200,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required:  $800,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Reconstruct  Bridge  #H-6-5=P-5-5,  Rte.  53,  Washington  St.,  Hanover-Pembroke 

Work  Also  in: 

Pembroke 

|''"''"''"'hin'gi^ 

r~""nioufr'3 

FUNDING  ALLOCATION  J 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id: 

1 10061 

PE/Design 

Federal  Funds  Required:  $1,406,250 

%  Design: 

75 

ROW: 

State  Funds  Required:  468,750 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required:  $1,875,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #H-15-5,  Route  3A  over  Weir  River 

%  hopkinton 

CEDAR  ST.,  HOPKINTON 

FUNDING  ALLOCATION 

MDPW  id: 

New  project 

PE/Design 

Federal  Funds  Required:  $600,000 

%  Design: 

ROW: 

State  Funds  Required:  200,000 

Design  Respon: 

Const:  V 

Total  Funds  Required:  $800,000 

Work  Type: 

Description: 

Bridge  #H-23-2,  Cedar  St.  Extension  over  Sudbury  River 

HUDSON 

CHAPIN  RD.,  HUDSON 

FUNDING  ALLOCATION  li 

MDPW  id: 

160040 

PE/Design 

Federal  Funds  Required:  $525,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required:  175,000 

Design  Respon: 

Town 

Const:  V 

Total  Funds  Required:  $700,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Replace  Bridge  #H-25-2,  (Chapin  Road  Bridge  over  Assabet  River,  Hudson) 

IPSWICH 

LABOR  IN  VAIN  RD.,  IPSWICH 

FUNDING  ALLOCATION  J 

MDPW  id: 

New  project 

PE/Design 

Federal  Funds  Required:  $600,000 

%  Design: 

ROW: 

State  Funds  Required:  200,000 

Design  Respon: 

Const:  V 

Total  Funds  Required:  $800,000 

Work  Type: 

Description: 

Bridge  #1-1-3,  Labor  In  Vain  Road  over 

Labor  In  Vain  Creek 

LITTLETON 

G  REAfRDTumETONT 

"  FUNDING  ALLOCATION    ^       "  ii: 

MDPW  id: 

029225 

PE/Design 

Federal  Funds  Required:  $1,125,000 

%  Design: 

50 

ROW: 

State  Funds  Required:  375,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required:  $1,500,000 

Work  Type: 

Bridge  Reconstruction 

Description:  Bridge  #L-13-1,  Great  Rd.  (Rte.  119)  over  B&M  Railroad 
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LYNN  FOX  HILL  RD.,  LYNN,  01  FUNDING  ALLOCATION ^"p 


MDPW  id: 

026710 

PE/Design 

Federal  Funds  Required: 

$600,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

200,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$800,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Rehabilitate  drawspan 

of  Fox  Hill  Bridge,  (Rte.  107)  #L-18-16,  over  Saugus  River 

MARSHFIELD                RTF.  3A,  MARSHFIELD,  01 

FUNDING  ALLOCATION  ?i 

MDPW  id: 

110200 

PE/Design 

Federal  Funds  Required: 

$2,325,000 

%  Design: 

0 

ROW: 

State  Funds  Required: 

775,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$3,100,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #M-7-2=S-7-2,  drawbridge  over 

North  River,  Marshfield/Scituate 

Work  Also  In: 

Scituate 

p.....__.j.„.. 

CURVE  ST.,  MEDFIELD 

FUNDING  ALLOCATION  ;i 

MDPW  id: 

New  project 

PE/Design 

Federal  Funds  Required: 

$937,500 

%  Design: 

ROW: 

State  Funds  Required: 

312,500 

Design  Respon: 

Const:  V 

Total  Funds  Required: 

$1,250,000 

Work  Type: 

Description: 

Bridge  #M-1 1-7,  Curve  Street  over  railroad 

f~\SraRD' 

'  1 

FUNDING  ALLOCATION  1 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id: 

01 5555 

PE/Design 

Federal  Funds  Required: 

$900,000 

%  Design: 

80 

ROW: 

State  Funds  Required: 

300,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$1 ,200,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Reconstruct  Bridge  #M-12-12  over  B&M  Railroad  and  MBTA 

i?  ^  MEDFORD 

1          GRIOVE  ST.7  MEDFORD,  1  ' 

1              FUNDING  ALLOCATION  i 

MDPW  id: 

030100 

PE/Design 

Federal  Funds  Required: 

$750,000 

%  Design: 

1  0 

ROW: 

State  Funds  Required: 

250,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$1 ,000,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #M-12-15  over  B&M  Railroad  New  Hampshire  Route  main  line 

MEDFORD 

NORTH  ST.,  MEDFORD,  of 

r         ^  FUNDING  ALLOCATION  " "  '  1 

(See  also  Annual 

Element,  Section  3.6) 

MDPW  id: 

052300 

PE/Design 

Federal  Funds  Required: 

$750,000 

%  Design: 

0 

ROW: 

State  Funds  Required: 

250,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$1 ,000,000 

Work  Type: 

Bridge  Reconstruction 

Description:  Bridge  #M-12-14  over  B&M  Railroad,  New  Hampshire  Route  main  line 
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1  ^  rooseveIt  circle,  MEDFORD 

FUNDING  ALLOCATION  '  """'li 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id: 

New  projea 

PE/Design 

Federal  Funds  Required: 

$600,000 

%  Design: 

ROW: 

State  Funds  Required: 

200,000 

Design  Respon: 

Const:  V 

Total  Funds  Required: 

$800,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #M-12-32,  Roosevelt  Circle  over  Route  1-93 

WEBSTER  Sf.7M 

FUNDING  "'allocation 1 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id- 

IVIL-/r  VV  ILi* 

New  project 

PE/Design 

Federal  Funds  Required: 

$750,000 

%  Design: 

ROW: 

State  Funds  Required: 

250,000 

Design  Respon: 

Const:  V 

Total  Funds  Required: 

$1 ,000,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #M-12-29,  Webster  Street  over  Route  1-93 

1          MILLIS  " 

MYRTLE  ST.^  MILLIS  ' 

FUNDING  ALLOCATION     "  | 

MDPW  id: 

New  project 

PE/Design 

Federal  Funds  Required: 

$600,000 

%  Design: 

ROW: 

State  Funds  Required: 

200,000 

Design  Respon: 

Const:  V 

Total  Funds  Required: 

$800,000 

Work  Type: 

Description: 

Bridge  #M-23-7,  Myrtle  Street  over  Charles  River 

PLAIN  ST.,  MILLIS,  01 

FUNDING  ALLOCATION 

MDPW  id: 

056560 

PE/Design 

Federal  Funds  Required: 

$618,750 

%  Design: 

5 

ROW: 

State  Funds  Required: 

206,250 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$825,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #M-23-8,  Plain  Street  over  Conrail 

r"'''''''''Mn/^^ 

^     "  MILTON,  ADAMS  ST. 

FUNDING  ALLOCATION  ™^ 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id: 

022450 

PE/Design 

Federal  Funds  Required: 

$937,500 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

312,500 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$1 ,250,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #M-25-21,  Adams  St.  over  Rte.  1 

-93  and  sewer) 

NATICK 

COCHITUATE  ST.,  NATICK 

FUNDING  ALLOCATION  ""m 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id: 

New  project 

PE/Design 

Federal  Funds  Required: 

$750,000 

%  Design: 

ROW: 

State  Funds  Required: 

250,000 

Design  Respon: 

Const:  V 

Total  Funds  Required: 

$1,000,000 

Work  Type: 

Bridge  Reconstruction 

Description:  Bridge  #N-3-9,  Cochituate  Street  over  Conrail 
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NATICK  LOKER  ST.,  NATICK  /     "    FUNDING  ALLpCATJON 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id: 


%  Design: 
Design  Respon: 
Work  Type: 
Description: 


New  project 


Bridge  Reconstruction 


Bridge  #N-3-13,  Loker  Street  over  Conrail 


Federal  Funds  Required:  $750,000 
State  Funds  Required:  250,000 
Total  Funds  Required:  $1,000,000 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


SPRING  ST.,  NATICK 

1 26201 
1  0 

Town 

Bridge  Reconstruction 
Reconstruct  Bridge  #N-3-7,  Spring  St.  Bridge  over  Conrail 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required:  $600,000 
State  Funds  Required:  200,000 
Total  Funds  Required:  $800,000 


NEEDHAM 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


I       NEEDHAM  HIGHLAND  AVE., 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id:  032610 

%  Design:  Unknown 

Design  Respon:  State 

Work  Type:  Bridge  Reconstruction 

Description:  Reconstruct  and  perform  related  work  on  Bridges  #N-4-21  and  #N-4-26  over  Rte.  128 


Federal  Funds  Required 
State  Funds  Required 
Total  Funds  Required 


$1 ,650,000 
550,000 
$2,200,000 


NEEDHAM  KENDRICK  ST.,  NEEDHAM 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id:  036160 

%  Design:  Unknown 

Design  Respon:  State 

Work  Type:  Bridge  Reconstruction 
Description: 


PE/Design 
ROW: 
Const:  ^ 


FUNDING  ALLOCATION 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


Reconstruct  Bridge  #N-4-27  (Kendrick  St./Rte.  128,  Needham) 


$3,525,000 
1,1  75,000 
$4,700,000 


MDPW  id: 
%  Design: 
Design  Respon 
Work  Type: 


NEEDHAM  R.R.BR./RTE.l 28,  NEEDHAM 

(See  also  Annual  Element,  Section  3.6) 

087405 
Unknown 

State 

Bridge  Reconstruction 


Description: 


PE/Design 
ROW: 
Const:  V 


FUNDING  ALLOCATION 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


Reconstruct  Bridge  #N-4-20  (Railroad  Bridge/Rte.  128,  Needham) 


$1 ,425,000 
475,000 
$1 ,900,000 


PEABODY 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


JOHNSON  ST.  EXT.,  PEABODY 
New  project 


PE/Design 
ROW: 
Const:  V 


FUNDING  ALLOCATION 


Federal  Funds  Required:  $600,000 
State  Funds  Required:  200,000 
Total  Funds  Required:  $800,000 


Bridge  #P-3-8,  Johnson  St.  Extension  over  B&M  Railroad 
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1 ''■■■'■■'■quIncy 

ROUTE  3A,  QUINCY 

'  funding  allocation 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id: 

New  project 

PE/Design 

Federal  Funds  Required: 

$468,750 

%  Design: 

ROW: 

State  Funds  Required: 

156,250 

Design  Respon: 

Const:  V 

Total  Funds  Required: 

$625,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #Q-1  -1 6,  Route  3A  over  Canal  Town  River 

1         REVERE  1 

FUNDING  allocation  % 

MDPW  id: 

11 8000 

PE/Design 

Federal  Funds  Required: 

$375,000 

%  Design: 

0 

ROW: 

State  Funds  Required: 

125,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$500,000 

Work  Type: 

Maintenance 

Description: 

Bridge  #R-5-1 1,  Rte.  60  Revere  over  Boston  and  Maine  Railroad 

1       salemT  I 

CONGRESS  ST.,  SALEM 

FUNDING  ALLOCATION  ^ 

MDPW  id: 

160070 

PE/Design 

Federal  Funds  Required: 

$900,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

300,000 

Design  Respon: 

City 

Const:  V 

Total  Funds  Required: 

$1,200,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Rehabilitate  Bridge  #S-l-4  (Congress  St./South  River,  Salem) 

I  SCITUATE 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


ED.  FOSTER  RD.,  SCITUATE,  01 

023399 
1  0 
State 

Bridge  Reconstruction 
Bridge  #S-7-4,  Edward  Foster  Rd.  over  Tidal  Creek,  Veteran's  Memorial  Bridge 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$900,000 
300,000 
$1,200,000 


SHARON  DEPOT  ST.,  SHARON 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id:  New  project 

%  Design: 
Design  Respon: 

Work  Type:  Bridge  Reconstruction 

Description: 


PE/Design 
ROW: 
Const:  V 


Bridge  #S-9-4,  Depot  Street  over  railroad 


FUNDING  ALLOCATION 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$750,000 
250,000 
$1 ,000,000 


Description: 


I      SOMERVILLE  CEDAR  ST.,  SOMERVILLE,  01 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id:  011600 
%  Design:  0 
Design  Respon:  State 
Work  Type:  Bridge  Reconstruction 


PE/Design 
ROW: 
Const:  ^' 


FUNDING  ALLOCATION 


Federal  Funds  Required:  $375,000 
State  Funds  Required:  1  25,000 

Total  Funds  Required:  $500,000 


Bridge  #S-17-12  over  B&M  Railroad  New  Hampshire  Route  main  line 
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4.6    BRIDGE  REPLACEMENT  &  REHABILITATION  PROGRAM  (cont.) 


SOMERVILLE 


DANE  ST.,  SOMERVILLE,  01 


FUNDING  ALLOCATION 


(See  also  Annual  Element,  Section  3.6) 


MDPW  id- 

018449 

PE/Design 

Federal  Funds  Required: 

$750,000 

%  Design: 

25 

ROW: 

State  Funds  Required: 

250,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$1,000,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #S-17-18,  Dane  Street  over  Conrail 

1  SOMERVILLE 

i       LOWELL  ST.,  SOMERVILLE,  01  i 

FUNDING  ALLOCATION  | 

MDPW  id: 

040550 

PE/Design 

Federal  Funds  Required: 

$1,125,000 

%  Design: 

75 

ROW: 

State  Funds  Required: 

375,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$1,500,000 

Description: 


Reconstruct  Bridges  #S-17-11  and  #S-17-15  over  MBTA  and  B&M  Railroad 


SCHOOL  ST.,  SOMERVILLE,  1 


(See  also  Annual  Element,  Section  3.6) 

MDPW  id:  1  27900 

%  Design:  Unknown 

Design  Respon:  State 

Work  Type:  Bridge  Reconstruction 


FUNDING  ALLOCATION 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required:  $375,000 
State  Funds  Required:  125,000 
Total  Funds  Required:  $500,000 


Description: 


Bridge  #S-17-8,  over  B&M  Railroad  New  Hampshire  Route  main  line 


F'^^'SOMERVILLE  "  s  ^  SYCAMORE  ST.,  SOMERVILLE 
(See  also  Annual  Element,  Section  3.6) 

MDPW  id:  New  project 

%  Design: 
Design  Respon: 

Work  Type:  Bridge  Reconstruction 


Description: 


PE/Design 
ROW: 
Const:  V 


FUNDING  ALLOCATION 


Bridge  #S-17-9,  Sycamore  Street  over  B&M  Railroad 


Federal  Funds  Required:  $468,750 
State  Funds  Required:  156,250 
Total  Funds  Required:  $625,000 


SOMERVILLE 


WALNUT  ST.,  SOMERVILLE,  01 


FUNDING  ALLOCATION 


(See  also  Annual  Element,  Section  3.6) 


MDPW  id: 

1 37349 

PE/Design 

Federal  Funds  Required: 

$750,000 

%  Design: 

50 

ROW: 

State  Funds  Required: 

250,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$1 ,000,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #S-17-6,  Walnut  Street  over  B&M  Railroad 

SOMERVILLE 

WEBSTER  AVE.,  SOMERVILLE  I 

^              FUNDING  ALLOCATION 

MDPW  id: 

1 37350 

PE/Design 

Federal  Funds  Required: 

$750,000 

%  Design: 

Unknown 

ROW: 

State  Funds  Required: 

250,000 

Design  Respon: 

State 

Const:  ^ 

Total  Funds  Required: 

$1 ,000,000 

Work  Type: 

Bridge  Reconstruction 

Description: 


Webster  Av.  Bridge,  #S-17-16  over  Boston  and  Maine  Railroad 
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4.6   BRIDGE  REPLACEMENT  &  REHABILITATION  PROGRAM  (cont.) 


iiiSGUTHBOROUGHii: 

RTE.  SSrSOUTHBOROUGH,  01  s; 

FUNDING  ALLOCATION  """'"""""'| 

MDPW  id: 

123330 

PE/Design 

Federal  Funds  Required: 

$750,000 

%  Design: 

75 

ROW: 

State  Funds  Required: 

250,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$1,000,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Replace  Bridge  #S-20-5  on  Rte.  85,  Marlborough  Rd.,  over  Conrail 

i;i    SWAMPSCOTT  "i 

DANVERS  RD.,  SWAMPSCOTT,  01  ii: 

FUNDING  ALLOCATION 

MDPW  id: 

018700 

PE/Design 

Federal  Funds  Required: 

$750,000 

%  Design: 

25 

ROW: 

State  Funds  Required: 

250,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$1,000,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #S-34-1  over  Boston  and  Maine  Railroad 

i:i  '  SWAMPSCOTT  i 

'eSSEX  ST,  SWAMPSCOTTroi   '  \ 

FUNDING  ALLOCATION 

MDPW  id: 

024800 

PE/Design 

Federal  Funds  Required: 

$2,437,500 

%  Design: 

0 

ROW: 

State  Funds  Required: 

812,500 

Design  Respon: 

State 

Const: 

Total  Funds  Required: 

$3,250,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #S-34-2  over  Boston  and  Maine  Railroad 

WAKEFIELD 

COOPER  ST.,  WAKEFIELD    '  Si 

FUNDING  ALLOCATION 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id: 

New  project 

PE/Design 

Federal  Funds  Required: 

$750,000 

%  Design: 

ROW: 

State  Funds  Required: 

250,000 

Design  Respon: 

Const:  V 

Total  Funds  Required: 

$1,000,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #W-1-4,  Cooper  Street  over  MBTA 

WALTHAM 

SOUTH  ST.,  WALTHAM-WESTON  S 

FUNDING  ALLOCATION 

MDPW  id: 

130375 

PE/Design 

Federal  Funds  Required: 

$750,000 

%  Design: 

25 

ROW: 

State  Funds  Required: 

250,000 

Design  Respon: 

State 

Const:  ^ 

Total  Funds  Required: 

$1 ,000,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Replace  Bridge  #W-04-08=W-29-32,  South  Sts.  in  Weston  and  Waltham  over  Stony 

Brook 

Work  Also  In: 

Weston 

WAY  LAND 

RTE.  20,  WAYLAND 

FUNDING  ALLOCATION  m 

MDPW  id: 

1  051 21 

PE/Design 

Federal  Funds  Required: 

$750,000 

%  Design: 

1  0 

ROW: 

State  Funds  Required: 

250,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$1 ,000,000 

Work  Type: 

Bridge  Reconstruction 

Description:  Reconstruct  Bridge  #W-11-1  over  Sudbury  River 
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4.6   BRIDGE  REPLACEMENT  &  REHABILITATION  PROGRAM  (cont.) 


I''""'  Wellesley 

CREST  RD  ,  WELLESLEY 

FUNDING  ALLOCATION '  '  ''™"J 

MDPW  id: 

036490 

PE/Design 

Federal  Funds  Required: 

$600,000 

%  Design: 

1  0 

ROW: 

State  Funds  Required: 

200,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$800,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Reconstruct  Crest  Rd.  Bridge,  #W-13-9  over  Conrail 

I^^WELLESLEY 

ROUTE  9,  WELLESLEY,  03 

FUNDING  ALLOCATION 

MDPW  id: 

125299 

PE/Design 

Federal  Funds  Required: 

$750,000 

%  Design: 

75 

ROW: 

State  Funds  Required: 

250,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$1,000,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Reconstruct  Worcester  St.,  Rte.  9,  Bridg 

e  #W-13-6  over  Conrail 

f'"'wES^ 

1  ^  BLUE  HILL  DR.,  WESTWOOD,  02 

^  FUNDING  ALLOCATION ^^^^^^^^^^ 

MDPW  id: 

006201 

PE/Design 

Federal  Funds  Required: 

$937,500 

%  Design: 

25 

ROW: 

State  Funds  Required: 

312,500 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$1,250,000 

Description: 


Replace  Bridge  #W-31-04,  Blue  Hill  Dr.  over  railroad,  also  known  as  Greenlodge  St. 


WEYMOUTH 


COLUMBIAN  ST.,  WEYMOUTH 


FUNDING  ALLOCATION 


(See  also  Annual  Element,  Section  3.6) 


■:':':->X':'X-X'>X':<-X';*;-» 


MDPW  id: 

New  project 

PE/Design 

Federal  Funds  Required: 

$562,500 

%  Design: 

ROW: 

State  Funds  Required: 

187,500 

Design  Respon: 

Const:  V 

Total  Funds  Required: 

$750,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #W-32-9,  Columbian  Street  over  P.C.  Railroad 

1  wilmIngton 

EAMES  ST.,  WILMINGTON,  01 

FUNDING  ALLOCATION 

MDPW  id: 

022041 

PE/Design 

Federal  Funds  Required: 

$375,000 

%  Design: 

5 

ROW: 

State  Funds  Required: 

125,000 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

$500,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Reconstruct  Bridge  #W-38-l,  Eames  St. 

over  railroad 

f"'l/V?LM^^ 

F~""  MA^ 

(See  also  Annual  Element,  Section  3.6) 

MDPW  id: 

New  project 

PE/Design 

Federal  Funds  Required: 

$1  J  25,000 

%  Design: 

ROW: 

State  Funds  Required: 

375,000 

Design  Respon: 

Const:  V 

Total  Funds  Required: 

$1 ,500,000 

Work  Type: 

Bridge  Reconstruction 

Description: 

Bridge  #W-38-2,  Main  Street  over  B&M  Railroad 
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4.6   BRIDGE  REPLACEMENT  &  REHABILITATION  PROGRAM  (cont.) 


l^^'wiLMi'NGTON 

RTE.  62,  WILMINGTON,  01 

FUNDING  ALLOCATION 

MDPW  id: 
%  Design: 
Design  Respon: 

11 8605 

25 

State 

PE/Design 
ROW: 
Const:  V 

Federal  Funds  Required:  $900,000 
State  Funds  Required:  300,000 
Total  Funds  Required:  $1,200,000 

Work  Type: 
Description: 

Bridge  Reconstruction 

Replace  Bridge  #W-38-4,  Burlington  Av.  (Rte.  62)  over  Boston  and  Maine  Railroad 

I  SUMMARY  INFORMATION 


BRIDGE  REPLACEMENT  &  REHABILITATION  PROGRAM 

Number  of  Projeas:  85 


PE/Design 
ROW: 
Const: 


0 

0 
85 


Federal  Funds  Required:  $163,545,000 
State  Funds  Required:  54,515,000 
Total  Funds  Required:  $218,060,000 
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4.7    OTHER  FEDERAL  AID 


MILTON 


DEMONSTRATION  PROGRAM 


FUNDING  ALLOCATION 


See  also  Annual  Element,  Section  3.9 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


022450 
Unknown 

State 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


Milton-East  Milton  Square  Demonstration  Projea 


SUMMARY  INFORMATION 

OTHER  FEDERAL  AID 

Number  of  Projects:  1 


PE/Design 
ROW 
Const 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


$1,200,000 
0 

$1,200,000 


$1,200,000 
0 

$1,200,000 
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4.8    TWO-TO-FIVE- YEAR  HIGHWAY  CAPITAL  PROGRAM  SUMMARY 


FUNDING  CATEGORY 

#  OF 
PROJECTS 

1  FEDERAL  FUNDS  i 
REQUIRED 

i  STATE  FUNDS  : 
REQUIRED 

TOTAL  FUNDS  ; 
REQUIRED 

1  MTPPCTATP 

1 

Jz,  1  UJ,UUU,UUU 

t^riA  nnn  nnn 

JjUO,UUU,UUU 

tfT  /I  no  nnn  nnn 

INTERSTATE  TRANSFER 

A 
*T 

$29  807  749 

$5,259,961 

$3  5  067  71  0 

Jf  J  ^  f\J\J  1  ft    \  \J 

NATIONAL  HIGHWAY  SYSTEM 

12 

$573,923,170 

$191,307,723 

$765,230,893 

STATE  URBAN/RURAL  SYSTEM 

48 

$63,760,000 

$42,506,666 

$106,266,666 

HAZARD  ELIMINATION  PROGRAM 

18 

$4,425,500 

$491,723 

$4,91  7,223 

BRIDGE  REPLACEMENT  & 
REHABILITATION  PROGRAM 

85 

$163,545,000 

$54,515,000 

$218,060,000 

OTHER  FEDERAL  AID 

1 

$1,200,000 

$0 

$1,200,000 

TOTAL 

169 

$2,939,661,419 

$600,081,073 

$3,539,742,492 

5     PROPOSED  HIGHWAY  PROJECTS 


This  section  contains  a  list  of  proposed  projects  which  vary  in  status.  Some  projects  have 
been  proposed  for  development  but  are  not  included  in  the  current  5-year  capital 
program.  Others  may  be  under  consideration  by  the  Project  Review  Committee  but  a 
funding  source  has  not  yet  been  identified.  Projects  listed  in  this  category  represent  the 
MDPW's  best  estimate  of  what  projects  may  go  into  construction  after  five  years.  The 
presence  of  a  particular  project  in  this  list  should  not  be  interpreted  as  a  commitment 
on  the  part  of  the  MDPW. 

None  of  these  projects  have  actually  been  allocated  to  a  particular  funding  category. 
Therefore  it  is  not  possible  to  estimate  the  Federal/State  share,  although  a  total  cost 
estimate  is  listed. 
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1  BOSTON 


MASS.  AVE.,  BOSTON,  00  UNDETERMINED  FUNDING  I 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


PE/Design 
ROW: 
Const:  V 


043801 
25 
City 

Reconstruction 

Reconstruct  Massachusetts  Ave.  from  Beacon  St.  to  the  Southeast  Expressway  ramp 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


Work  Type: 
Description: 


1  '  BRAINTREE 

1         UNION  ST., 

BRAINTREE,  01 

UNDETERMINED  FUNDING 

MDPW  id: 

135250 

PE/Design 

Federal  Funds  Required: 

%  Design: 

0 

ROW: 

State  Funds  Required: 

Design  Respon: 

Town 

Const:  V 

Total  Funds  Required: 

Reconstruction 

Intersection  of  Commercial,  Union,  and  Liberty  Streets;  also  includes  intersection  of 
Union  St.  and  Cleveland  Ave. 


!..„„  B  U  R.L I N  GTON  J 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 
Work  Also  In: 

I"'2.c5^.bS 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


RTE.  3,  BURLINGTON,  05"    "  ii  ^       '  UNDETERMINED  FUNDING     '    '  ^i 


107700 
Unknown 

State 

Widening 

Rte.  128,  Burlington,  to  Rte.  3,  Billerica;  additional  lane,  Phase  1 
Billerica 


PE/Design  V 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


RINDGE  AVE.  EXT.,  CAMBRIDGE 


UNDETERMINED  FUNDING 


PE/Design 
ROW: 
Const:  V 


060480 
0 

City 

Construction 

From  Alewife  Brook  Parkway,  Cambridge  Park  Drive/Railroad  to  New  St.  and  Concord 
Ave. 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


I  .....CANTONL 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


I  CANTON 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


RTE.  1-95/128  INTER.,  CANTON  M 


UNDETERMINED  FUNDING 


■:•^^x■^:■^:■:■^^H■:•^»M•>x■:•^:■^K 

i 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


087790 
0 

State 

Reconstruction 
Existing  interchange  between  1-95  and  Kte.  128,  Canton 

WASHINGTON  ST,  CANTON,  01     ii  UNDETERMINED  FUNDING 


138650 
Unknown 

City 
Traffic 

Traffic  signalization  on  Washington  St.  at  Pleasant  and  Dedham  Streets. 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 
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I CONCORD 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 
Work  Also  In: 

MARLBOROUGH 


ROUTE  2,  CONCORD,  05 


''UNDEfERM^^^^^ 


"I 


PE/Design 
ROW: 
Const:  V 


096906 
75 
State 

Reconstruction 
Concord;  Walden  St,  Rte.126 
Acton 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


UNDETERMINED  FUNDING 


.-.Mi 


MDPW  id: 

063615 

PE/Design 

Federal  Funds  Required: 

%  Design: 

5 

ROW: 

State  Funds  Required: 

Design  Respon: 

City 

Const:  V 

Total  Funds  Required: 

Work  Type: 

Construction 

Description: 

Proposed  interchange 

on  1-495  between  Rtes.  20  &  9 

1  MILLIS 

I         MILLIS,  7  LOCATIONS,  01 

 UNDETERMINED  FUNDING  m 

MDPW  id: 

047501 

PE/Design 

Federal  Funds  Required: 

%  Design: 

75 

ROW: 

State  Funds  Required: 

Design  Respon: 

Town 

Const:  V 

Total  Funds  Required: 

Work  Type: 

Reconstruction 

Description: 

Middlesex,  Union,  Curve,  Exchange,  Plain,  and  Pleasant  Sts.  intersections 

NATICK 

NORTH  MAIN  ST.,  NATICK,  01 

UNDETERMINED  FUNDING  i 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


052160 
5 

State 

Bridge  Reconstruction 
Reconstrua  Bridge  #N-03-06,  North  Main  St.  over  Conrail 


PE/Design  V 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


NATICK 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


WALNUT  ST.,  NATICK,  01 


137315 
0 

State 

Bridge  Reconstruction 
Reconstruct  Bridge  #N-03-05,  Walnut  St.  over  Conrail 


PE/Design 
ROW: 
Const:  V 


UNDETERMINED  FUNDING 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


NORVVELL 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


REST  AREA  RTE.  3,  NORWELL 


UNDETERMINED  FUNDING 


0601 56 
50 
State 

Construction 
Rte.  3,  southbound,  Norwell,  at  mile  marker  27.5 


PE/Design 
ROW: 
Const:  ^ 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


106 


FY  1992  TIP 
PROPOSED  HIGHWAY  PROJECTS 


I       NORWELL       i       REST  AREA  RTE.  3,  NORWELL       11  UNDETERMINED  FUNDING  | 

*-'       -  -  -     -  •■•••••■•■'■'■^-''•■''•-•■'-'-•••'•■'-'■•-•'•'•'■'•'•-•-•^'■-•-■■'■''■-'••^^^^ 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


060155 
25 
State 

Construction 
Rte.  3,  northbound,  Norwell,  at  mile  marker  27.5 


PE/Design 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


Description: 
Work  Also  In: 


t'  RANDOLPH 

RTE.128,  RANDOLPH,  01  "'^iil 

UNDETERMINED  FUNDING 

MDPW  id: 

087800 

PE/Design  V 

Federal  Funds  Required: 

%  Design: 

40 

ROW: 

State  Funds  Required: 

Design  Respon: 

State 

Const:  V 

Total  Funds  Required: 

Work  Type: 

Reconstruction 

Construct  Rte.  128  (1-95)  lane  addition  from  Rte.  24,  Randolph  to  Rte.  1-95,  Canton 
Canton 


r*'"uDBURr*'*'^ 


UNDETERMINED  FUNDING 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


PE/Design 
ROW: 
Const:  V 


100800 
75 
State 
Traffic 

Rte.  20,  Boston  Post  Rd.,  at  Nobscot  Rd.  and  Union  Av.;  widen,  channelize,  signals 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


I  WEYMOUTH 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 
Work  Also  In: 


WILMINGTON 

MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


RTE.  3,  WEYMOUTH,  03 


l:»:':«%x-w->»:-»K-:«'>:-: 


UNDETERMINED  FUNDING 


PE/Design  V 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


109101 

25 
State 

Reconstruction 

Rte.  3  add-a-lane,  from  Rte.  18  Weymouth  south  to  near  Rte.  14,  Duxbury 
Duxbury,  Hanover,  Hingham,  Norwell,  Marshfield,  Pembroke  and  Rockland 


BUTTERS  ROW,  WILMINGTON,  01  M 


UNDETERMINED  FUNDING 


PE/Design  V 
ROW: 
Const:  V 


009950 
0 

State 

Bridge  Reconstruction 
Bridge  North  #W-38-3,  Butters  Row  over  MBTA,  Boston  and  Maine  Railroad 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


'wiLMINCT 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 
Work  Also  In: 


PE/Design  V 
ROW: 
Const:  V 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


086151 
5 

State 

Reconstruction 
Reconstruct  Rte.  125  from  1-93/1  25  to  Rte.  28,  Andover 
Andover 
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FY  1992  TIP 
PROPOSED  HIGHWAY  PROJECTS 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


RTE.  62,  WILMINGTON,  02 


UNDETERMINED  FUNDING 


1 


PE/Design 
ROW: 
Const:  V 


11 8606 
25 
State 

Reconstruction 

Connector  B  from  Connector  A  northwest  to  the  intersection  of  Rte.  1 29,  Rte.  38,  and 
Middlesex  Turnpike 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


f^'wilMING^ 


MDPW  id: 
%  Design: 
Design  Respon: 
Work  Type: 
Description: 


135820 
5 

State 

Reconstruction 
Reconstruct  Veterans  Road 


PE/Design 
ROW: 
Const: 


UNDETERMINED  FUNDING 


Federal  Funds  Required: 
State  Funds  Required: 
Total  Funds  Required: 


6     TRANSPORTATION  PLANNING  AND  THE  DEVELOPMENT  OF  THE  TIP 


6.1      THE  MPO  REGIONAL  TRANSPORTATION  PLANNING  PROCESS 
6.1.1  Structure 

The  transportation  planning  process  for  the  Boston  MPO  region  is  the  responsibility  of  six 
agencies: 

•  Executive  Office  of  Transportation  and  Construction 

•  Massachusetts  Departnnent  of  Public  Works 

•  Massachusetts  Bay  Transportation  Authority 

•  Metropolitan  Area  Planning  Council 

•  MBTA  Advisory  Board 

•  Massachusetts  Port  Authority 

Together  they  constitute  the  Metropolitan  Planning  Organization  (MPO)  for  the  Boston 
metropolitan  area.  The  Governor  of  Massachusetts  designated  these  agencies  as  the 
MPO  and  charged  them  with  the  conduct  of  the  Boston  metropolitan  area 
transportation  planning  process  in  response  to  Federal  requirements. 

The  various  agencies  constituting  the  MPO  bring  to  the  organization  legal  responsibilities 
for  transportation  planning,  provision  of  transportation  services,  or  comprehensive 
regional  planning.  At  the  same  time,  they  also  represent  state,  regional  or  local 
interests.  As  the  MPO,  these  agencies  oversee  and  direct  the  urban  transportation 
planning  process.  This  process  includes  developing  and  endorsing  plans  and  programs 
required  by  Federal  regulations.  The  TIP  is  one  of  the  required  products  of  the  process. 

The  Federal  planning  regulations  require,  as  a  condition  to  the  receipt  of  Federal  funds, 
the  existence  of  a  comprehensive,  cooperative,  and  continuing  transportation  planning 
process,  which  results  in  plans  and  programs  consistent  with  the  planning  objectives  of 
the  metropolitan  area.  In  their  Memorandum  of  Understanding,  the  six  MPO  members 
jointly  agree  that  the  objectives  of  the  "3C"  process  are  the  following. 

•  The  "3C"  process  is  comprehensive,  including  the  effective  integration  of  the  various 
stages  and  levels  of  transportation  planning  and  programming  for  the  entire  Region 
and  the  examination  of  all  modes  so  as  to  assure  a  balanced  planning  effort.  There  is 
a  simultaneous  analysis  of  various  related  non-transportation  elements,  such  as  land 
use,  economics,  and  population,  to  assure  consistency  within  a  total  planning  process. 

•  The  "3C"  process  is  cooperative,  requiring  effective  coordination  among  public 
officials  at  all  levels  of  government  and  inviting  the  wide  participation  of  all  parties, 
public  or  private  at  all  stages  of  the  transportation  planning  process.  A  key  objective 
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of  the  process  is  to  resolve  issues  and  controversies  by  providing  a  forum  for  building 
consensus.  At  the  same  time  the  process  is  not  intended  to  dilute  the  ultimate 
authority  or  responsibility  of  those  state,  regional  or  local  public  officials,  who, 
pursuant  to  statue  or  under  contract,  review  and/or  implement  transportation  plans, 
programs  and  projects. 

•  The  "3C"  process  is  continuing,  affirming  the  necessity  to  plan  for  the  short  and  long 
range,  emphasizing  the  dynamic  nature  of  the  process  which  progresses  from  systems 
planning  to  project  planning  and  programming  to  implementation. 

6.1.2  Products 

The  TIP  itself  is  a  major  product  of  the  MPO's  transportation  planning  process.  In 
addition  to  this  document.  Federal  planning  regulations  require  the  MPO  to  develop  a 
Unified  Planning  Work  Program,  and  a  Transportation  Plan.  The  following  sections 
briefly  describe  documents  produced  in  the  transportation  planning  process.  Two  of 
these  documents  are  important  to  the  TIP  because  TIP  projects  should  be  consistent 
with  the  Transportation  Plan  for  the  Boston  Region,  1983  and  coordinated  with  the 
MBTA  Program  for  Mass  Transit,  1978. 

Unified  Planning  Work  Program 

The  Unified  Planning  Work  Program  (UPWP)  consists  of  descriptions  of  all  urban 
transportation  planning  and  related  activities  within  the  Boston  MPO  region  during  the 
next  five  years. 

Transportation  Plan 

The  Transportation  Plan  is  the  MPO's  statement  of  basic  transportation  policy  for  both 
highway  and  transit  projects.  The  plan  is  the  first  step  in  the  process  of  assessing  future 
need,  selecting  transportation  projects,  and  stating  intentions  for  future  development. 
Furthermore,  the  document  provides  a  focal  point  for  the  discussion  and  clarification  of 
the  policy  that  guides  the  transportation  decision-making  process. 

Program  for  Mass  Transportation 

Chapter  161 A  of  the  Massachusetts  General  Laws  requires  the  Executive  Office  of 
Transportation  and  Construction  (EOTC)  to  prepare  a  Program  for  Mass  Transportation 
(PMT)  for  the  area  included  in  the  Massachusetts  Bay  Transportation  Authority  (MBTA) 
district.  The  TIP  has  been  prepared  to  be  fully  consistent  with  the  Program  for  Mass 
Transportation,  as  approved  by  the  MBTA  Advisory  Board  in  December  1978.  When 
the  continuing  transportation  planning  and  implementation  process  results  in  significant 
changes  to  the  program  elements  included  in  the  PMT,  it  will  be  revised  in  accordance 
with  state  law,  so  that  the  document  remains  consistent. 


1 1 1 


6.2      ANNUAL  REVISION  AND  AMENDMENT  OF  THE  TIP 
6.2.1   Annual  Revision 

The  MPO  prepares  the  Transportation  Improvement  Program  several  months  before  the 
beginning  of  the  Federal  fiscal  year.  The  annual  revision  of  the  document  consists  of  a 
review  and  update  of  all  projects  shown  in  the  TIP  for  the  preceding  fiscal  year.  The 
annual  revision  incorporates  any  amendments  endorsed  during  the  course  of  the  fiscal 
year  that  are  still  relevant. 

The  annual  revision  incorporates  the  following  changes: 

•  Project  activities  that  were  programmed  in  the  Annual  Element  and  that  were 
funded  are  removed. 

•  Projects  that  have  been  completed  are  removed. 

•  Projects  that  have  been  dropped  are  removed. 

•  Old  projects  are  changed  to  reflect  their  current  status,  description,  funding, 
or  schedule  as  indicated  by  the  MPO  member  agency  that  is  responsible  for 
project  implementation. 

Any  of  their  activities  that  were  programmed  in  the  old  TIP  may  be  moved 
either  into  or  out  of  the  Annual  Element  as  a  result.  The  source  of  a  project's 
funding  may  change  as  the  agencies  match  current  needs  with  available 
resources.  A  project's  Federal-aid  funding  category  may  change  to  another 
one  for  which  it  is  eligible,  or  a  project  may  be  changed  either  to  or  from 
Federal-aid  funding. 

•  New  projects  are  added  as  they  enter  the  development  phase  as  indicated  by 
the  responsible  agency.  In  addition,  a  project  already  under  development  will 
be  added  to  the  TIP  if  it  is  changed  from  state  or  state  local-aid  funding  to 
Federal  aid.  New  projects  may  also  be  formed  when  old  Federal-aid  projects 
are  either  combined  or  split. 

The  Massachusetts  Bay  Transportation  Authority  and  the  Massachusetts  Department  of 
Public  Works  (MDPW)  are  the  two  major  recipients  of  Federal  transportation  funds  in 
the  Boston  MPO  region.  They  produce  proposed  Transit  and  Highway  Elements  for  the 
new  TIP.  In  addition,  the  Executive  Office  of  Transportation  and  Construction  (EOTC) 
provides  information  on  funding  for  the  Cape  Ann  Transportation  Authority  (CATA), 
which  is  also  included  in  the  Transit  Element.  The  Metropolitan  Area  Planning  Council 
(MAPC)  might  also  provide  information  on  city  or  town  projects  in  which  the 
municipality  is  the  direct  recipient  of  Federal  funds.  This  could  only  apply  in  the  case  of 
municipally  operated  transit  programs;  the  state  is  the  only  authorized  recipient  under 
the  Federal  highway  funding  programs  included  in  the  TIP. 

MAPC  disseminates  the  TIP  to  the  cities  and  towns  and  compiles  their  comments  for 
consideration  in  preparing  the  final  TIP.  In  order  to  encourage  timely  and  constructive 
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participation  in  the  process,  MAPC  offers  presentations  of  the  TIP  to  subregions  and 
assists  municipal  officials  in  interpreting  the  document.  Every  community  is  solicited 
individually  for  comments  so  that  the  program  can  be  fully  informed  with  respect  to  local 
perspectives. 

The  Joint  Regional  Transportation  Committee  (JRTC),  and  the  cities  and  towns  in  the 
MPO  region  review  and  comment  on  the  proposed  TIP.  The  Sub-Signatory  Committee 
(SSC)  of  the  MPO  reviews  these  comments  and  determines  the  content  of  a  final  draft 
document.  The  final  draft,  upon  JRTC  recommendation,  is  submitted  to  the  MPO 
member  agencies  for  endorsement.  The  endorsed  TIP  is  then  transmitted  to  the 
relevant  Federal  agencies  ~  namely  FHWA,  UMTA,  and  EPA. 

Current  Federal  planning  regulations  require  that  the  MPO  certify  that  the  planning 
process  is  being  carried  on  in  conformance  with  all  applicable  requirements.  The  MPO 
submits  a  statement  to  this  effect  when  it  transmits  the  new  TIP  to  FHWA  and  UMTA. 
The  existence  of  an  adequate  transportation  planning  process  is  a  requirement  for 
receiving  Federal-aid  funds.  Previous  regulations  made  certification  of  the  process  a 
Federal  responsibility.  Although  the  current  regulations  have  transferred  this 
responsibility  to  MPO  and  state  officials,  they  have  not  relieved  FHWA  and  UMTA  of 
their  oversight  responsibilities  and  the  necessity  of  their  making  certain  statutory  findings. 

6.2.2  Amendment 

Federal  regulations  allow  the  MPO  to  modify  the  TIP  at  any  time  as  long  as  the  process  is 
consistent  with  the  requirements  for  developing  the  TIP.  The  following  describes  the 
current  amendment  policy,  which  the  MPO  has  followed  since  1987. 

The  MPO  will  amend  the  TIP's  Annual  Element  throughout  the  fiscal  year  to  incorporate 
changes  in  project  status,  funding,  or  schedule.  Similar  changes  that  affect  only  the  2-5 
Year  Element  will  usually  be  deferred  until  the  next  annual  revision.  Amendments  may 
occur  as  needed,  and  follow  a  review  process  similar  to  that  described  earlier. 

Amendments  to  the  Transit  Element  generally  take  the  form  of  refinement  of  estimated 
costs  when  actual  costs  become  known  and  minor  changes  in  the  scheduling  of 
programs  or  program  elements  (i.e.,  individual  projects)  occur. 

An  amendment  to  the  Highway  Element  is  required  when  a  project  activity  is  moved 
into  the  Annual  Element.  This  often  occurs  when  a  project  that  is  ready  for 
implementation  is  changed  from  state  or  state  local-aid  funding  to  Federal-aid  funding  in 
order  to  take  advantage  of  available  Federal-aid  funds.  It  may  also  occur  whenever  an 
unanticipated  project  activity  becomes  ready  for  implementation.  For  example,  right-of- 
way  acquisition  or  construction  may  be  programmed  for  a  project  that  was  not  expected 
to  require  this  funding  during  the  current  fiscal  year.  Additions  to  the  Annual  Element 
are  often  accompanied  by  the  reprogramming  of  other  activities  to  the  2-5  Year 
Element.  This  may  be  required  to  keep  the  Annual  Element  capital  program  consistent 
with  the  funds  that  are  expected  to  be  available. 

The  MPO  has  determined  that  the  responsible  agency  may  make  the  following 
administrative,  project  programming  changes  without  a  TIP  amendment. 
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•  The  Federal-aid  funding  category  of  a  project  may  be  ciianged  administratively, 
with  the  following  exceptions: 

1 .  Either  to  or  from  Interstate  Program  funding. 

2.  To  Urban  Systems  funding.  In  this  case,  the  affected  municipality  must 
concur,  but  a  TIP  amendment  is  not  required. 

•  If  a  project  activity  has  been  programmed  in  the  Annual  Element,  any  earlier 
stage  of  project  activity  may  be  programmed  or  altered  administratively.  Thus, 
if  the  TIP  programs  the  construction  of  a  project  in  the  Annual  Element,  the 
agency  responsible  for  its  implementation  may  also  request  Federal-aid  funds 
for  right-of-way  activities.  This  is  intended  to  allow  the  agency  to  respond  to 
contingencies,  not  to  avoid  the  normal  TIP  process. 

When  any  of  the  above  administrative  changes  are  made,  the  responsible  agency  shall 
notify  the  member  agencies  of  the  MPO. 


7     TRANSIT  PROJECT  PROGRAMMING 


7.1  TRANSIT  PRIORITIES 

The  Annual  Element  of  the  Transit  Elennent  as  endorsed  by  the  MPO  reflects  the  MPO's 
and  the  MBTA's  priority  projects.  Because  both  the  availability  of  Federal-aid  transit 
funding  and  the  rate  of  advancennent  of  some  projects  are  uncertain,  the  total  cost  of 
projects  programmed  in  the  Annual  Element  at  the  beginning  of  the  fiscal  year  (October 
1)  exceeds  the  funding  expected  to  be  available.  As  the  year  progresses,  the  MBTA's 
capital  budget  process  monitors  actual  requests  for  funding  and  available  resources  so 
that  they  are  consistent  by  the  end  of  the  Federal  fiscal  year. 

There  are  several  reasons  for  such  initial  over-programming.  First,  it  is  likely  that  the 
schedule  for  some  transit  projects  will  slip,  so  that  not  all  projects  programmed  for  a 
particular  year  may  be  ready  for  funding.  Second,  there  are  often  opportunities  at  the 
end  of  a  fiscal  year  to  have  additional  projects  funded  since  UMTA  may  be  able  to 
redistribute  funds  originally  intended  for  projects  in  other  cities  that  have  suffered 
unforeseen  delays.  Third,  it  is  possible  that  Congress  or  UMTA  will  program  more 
Section  3  funds  for  the  MPO  region  than  are  presently  anticipated. 

7.2  THE  MBTA  CAPITAL  BUDGET  PROCESS 

The  development  of  the  MBTA's  capital  budget  is  described  as  follows: 

•  The  MBTA's  Capital  Program  Section  works  with  the  Construction 
Directorate's  Development  Section  to  identify  an  appropriate  listing  of 
projects  for  inclusion  in  the  Annual  Element  of  the  TIP.  This  list  includes 
projects  in  progress  and  projects  drawn  from  the  multi-year  elements  of  the 
Transportation  Improvement  Program.  Also,  there  are  projects  drawn  from 
the  two-year  program  submitted  to  the  Legislature  for  the  MBTA  Bond 
Program,  which  provides  the  State's  share  of  the  Federal  Program  and  the 
undertaking  of  projects  with  100  percent  State  funding. 

•  These  project  requests  are  reviewed  by  the  Capital  Program  Section  and 
meetings  are  held  with  department  heads,  project  managers  and  relevant 
managers  to  review  funding  requests. 

•  The  Capital  Budget  Committee,  which  is  comprised  of  the  General  Manager, 
Directors  of  Operations,  Railroad,  Construction,  Budget,  Materials,  and 
Treasurer-Controller,  reviews  project  requests  presented  by  the  Capital 
Program  Section. 

•  Meetings  are  held  in  which  deliberations  take  place  to  decide  what  projects 
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and  how  much  funding  will  be  allocated  to  specific  projects.  These  meetings 
are  held  at  least  two  times  a  month  to  review  funding  needs  in  light  of 
available  Federal  and  State  funding. 

•  Based  upon  funding  approval  by  the  Capital  Budget  Committee,  Federal 
grants  are  subsequently  formulated  and  local  bond  budgets  are  prepared  to 
advance  projects. 

•  The  Capital  Budget  process  is  ongoing,  reflecting  the  unpredictable  nature  of 
Federal  funding,  scheduling,  and  project  bid  amounts. 

•  Funding  decisions  are  based  upon: 

1)  the  need  to  maintain  the  existing  system; 

2)  the  need  to  upgrade  facilities  and  equipment  to  meet  the  present  and 
future  needs  of  the  system; 

3)  the  opportunity  to  expand  where  necessary  the  MBTA  system  to 
accommodate  the  diverse  mass  transit  market  it  serves. 

•  The  MBTA  Capital  Program  Section  maintains  a  complete  listing  of  projects 
funded  either  through  Federal  or  State  sources.  This  information  is  provided 
to  support  future  funding  requests  to  the  Federal  and  State  governments  on 
the  effective  use  of  these  funding  resources. 

7.3      FUNDING  CATEGORIES 

7.3.1   Section  3  Funds 

Section  3  of  the  Urban  Mass  Transportation  Act  creates  a  discretionary  funding  program 
available  for  a  variety  of  purposes  commonly  referred  to  as  capital  investment  in  public 
transportation  equipment  and  facilities. 

Section  3  authorizes  the  U.S.  Secretary  of  Transportation  to  make  grants  or  loans  to  assist 
states  and  local  municipalities,  public  bodies,  and  agencies  in: 

•  the  construction  of  new  fixed  guideway  systems  and  extensions  to  existing  fixed 
guideway  systems 

•  the  acquisition,  construction,  reconstruction,  and  improvement  of  facilities  and 
equipment  for  use  in  mass  transportation  and  its  coordination  with  highway  and 
other  transportation 

•  the  introduction  into  public  transportation  service  of  new  technology  in  the 
form  of  innovative  and  improved  products 
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•  transportation  projects  that  are  physically  or  functionally  related  to,  and 
enhance  the  effectiveness  of,  any  mass  transportation  project  or  that  create  or 
enhance  coordination  between  public  transportation  and  other  forms  of 
transportation,  and  that  also  enhance  urban  economic  development  or 
incorporate  private  investment 

•  the  modification  of  equipment  and  fixed  facilities  (other  than  stations)  affected 
by  the  Northeast  Corridor  rail  project 

The  Act  defines  construction  as  the  supervising,  inspecting,  actual  building  and  all 
expenses  incidental  to  the  acquisition,  construction,  or  reconstruction  of  facilities  and 
equipment  for  use  in  public  transportation.  It  also  includes  the  following  activities  in  its 
definition: 

•  any  bus  rehabilitation  project  that  extends  the  economic  life  of  a  bus  five  years 
or  more 

•  any  bus  remanufacturing  project  that  extends  the  economic  life  of  the  bus 
eight  years  or  more 

•  any  project  for  the  overhaul  of  rail  rolling  stock  (whether  or  not  such  overhaul 
increases  the  useful  life  of  the  rolling  stock) 

The  Surface  Transportation  Assistance  Act  (STAA)  of  1982  added  bus  rehabilitation 
projects  to  the  original  Act's  definition  of  eligible  activities.  The  Surface  Transportation 
and  Uniform  Relocation  Assistance  Act  (STURAA)  of  1987  added  bus  remanufacturing 
and  rail  rolling  stock  overhaul. 

Since  FY  1984,  the  Section  3  capital  grant  program  has  been  funded  by  the  Mass  Transit 
Account  of  the  Highway  Trust  Fund  rather  than  from  general  revenues  and  annual 
appropriations.  Provisions  of  the  Surface  Transportation  Assistance  Act  of  1982  (STAA) 
created  this  source  of  revenue,  which  is  generated  by  the  dedication  of  one  penny  per 
gallon  from  the  Federal  motor  fuel  tax  to  the  fund.  Section  3  provides  for  Federal 
payment  of  up  to  80  percent  of  the  cost  of  approved  capital  improvement  transit 
projects. 

The  STURAA  of  1987  established  the  following  allocations  of  the  funds  available  under 
Section  3: 

•  40  percent  for  rail  modernization 

•  40  percent  or  the  construction  of  new  fixed  guideway  systems  and  extensions 
to  fixed  guideway  systems 

•  10  percent  for  the  replacement,  rehabilitation,  and  purchase  of  buses  and 
related  equipment  and  the  construction  of  bus-related  facilities 

•  10  percent  to  be  used  as  determined  by  the  Secretary  of  Transportation  for  the 
above  purposes. 
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Section  3  grants  are  awarded  on  the  basis  of  need,  as  determined  by  the  UMTA 
Administrator,  rather  than  through  a  fixed  formula.  This  is  a  totally  discretionary 
program,  and  UMTA  intends  to  confine  its  use  to  major  investments  in  the  transit 
infrastructure  of  urbanized  areas;  that  is,  to  a  range  of  extraordinary,  rather  than  routine, 
needs.  UMTA  expects  grantees  to  use  formula  apportioned  resources  available  under 
the  Section  9  and  9B  programs  (see  below)  for  any  or  all  eligible  purposes  before 
considering  application  under  Section  3  for  such  purposes. 

7.3.2  Interstate  Transfer  Funds 

Another  major  funding  source  is  the  Interstate  Transfer  provision  of  the  1973  Highway 
Act.  In  accordance  with  the  provisions  of  this  act,  Massachusetts  withdrew  several 
Interstate  highway  segments  proposed  for  construction  in  Boston,  Cambridge,  and 
Somerville  and  made  the  $600  million  that  would  have  been  spent  for  these  highways 
available  for  transit  construction.  Later  amendments  to  the  Highway  Act,  sponsored  in 
part  by  the  Massachusetts  delegation  to  Congress,  increased  this  amount  to  account  for 
inflation.  The  actual  amount  of  transfer  funds  is  increased  periodically  to  account  for 
increases  in  construction  costs.  From  this  program,  all  funds  have  been  committed,  as  of 
October  1,  1981,  to  the  Red  Line  Extension  and  Orange  Line  Relocation  projects. 
These  funds  have  been  drawn  from  the  Interstate  Transfer  account  and  expended  over 
the  past  several  years.  While  Red  Line  extension  is  complete,  additional  funding  will  be 
required  to  fully  complete  the  Orange  Line  Relocation  Project. 

7.3.3  Section  9  Funds 

The  STAA  of  1982  added  Section  9  to  the  Urban  Mass  Transportation  Act.  Section  9 
provides  for  a  block  grant  program  that  has  superseded  the  Section  5  formula  grant 
program.  Beginning  in  FY  1984,  the  Section  9  program  became  the  principal  source  of 
funds  for  routine  transit  capital  projects,  including  bus  purchases.  The  Section  9  and  the 
Section  18  (see  below)  formula  grant  program  for  small  urban  and  rural  areas  are  funded 
out  of  annual  appropriations  from  the  general  fund  of  the  U.S.  Treasury. 

A  primary  eligibility  requirement  for  funding  under  the  Section  9  program  is  the 
designation  of  a  grant  recipient.  The  recipient,  or  recipients,  so  designated  in  each 
urbanized  area  must  be  a  public  body  and  have  the  legal  authority  to  receive  and 
dispense  Federal  funds.  The  Governor,  responsible  local  officials  and  public  owned 
operators  of  mass  transportation  services  jointly  designate  a  recipient  or  recipients  to 
apply  for,  receive  and  dispense  funds  in  an  urbanized  area  the  size  of  the  Boston  MPO 
region.  To  the  extent  possible,  a  single  recipient  will  be  designated  for  each  urbanized 
area,  and  any  statewide  or  regional  agency  or  instrumentality  responsible  under  state 
laws  for  financing,  construction,  or  operation  directly,  under  lease  contract  or  otherwise 
of  public  transportation  services  will  be  named.  In  the  Boston  MPO  region,  the 
Massachusetts  Bay  Transportation  Authority  and  the  Cape  Ann  Transportation  Authority 
are  designated  recipients. 

Section  9  block  grant  funds  are  apportioned  under  formulas  that  take  into  account  fixed 
guideway  and  bus  revenue  vehicle  miles,  route  miles,  and  passenger  miles,  as  well  as 
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population  and  population  density.  UMTA  computes  the  annual  apportionments  after 
the  Congress  appropriates  the  funds. 

Money  apportioned  under  Section  9  remains  available  for  obligation  by  the  MPO  region 
for  a  period  of  three  years  following  the  close  of  the  fiscal  year  for  which  the  funds  are 
apportioned.  Any  amounts  remaining  unobligated  at  the  end  of  this  period  revert  to 
UMTA  and  are  added  to  the  amount  available  for  apportionment  under  this  section  for 
the  succeeding  fiscal  year. 

Eligible  projects  originally  included:  planning,  acquisition,  construction,  and 
improvement  of  facilities,  equipment,  and  capital  maintenance  items.  The  STURAA  of 
1987  made  eligible  the  leasing  of  certain  facilities  and  equipment  if  it  can  be 
demonstrated  that  leasing  is  more  cost-effective  than  the  acquisition  of  such  items.  Also, 
its  addition  of  bus  remanufacturing  and  rail  rolling  stock  overhaul  to  the  definition  of 
construction  made  these  activities  eligible  as  well.  Capital  maintenance  items  include 
any  equipment,  tires,  tubes,  and  materials  each  of  which  costs  at  least  one  half  of  one 
percent  of  the  current  cost  of  a  comparable,  new,  replacement  vehicle.  The  STURAA 
lowered  this  threshold  to  its  current  level,  it  had  formerly  been  one  percent,  and  added 
tires  and  tubes  to  the  eligible  capital  maintenance  items.  For  all  these  eligible  projects, 
the  Federal  share  of  the  net  project  cost  is  80  percent.  However,  at  its  discretion,  a 
recipient  may  provide  additional  matching  funds. 

UMTA  expects  that  most  routine  bus  capital  activities  will  be  handled  by  the  Section  9 
formula  program.  This  includes  replacement  of  old  buses,  routine  expansion  of  bus 
service,  normal  bus  facility  modernization  and/or  construction,  bus  rehabilitation  and 
purchase  of  related  support  equipment,  such  as  computer  hardware  and  software, 
radios,  passenger  shelters,  bus  stops  signs,  and  significant  spare  parts,  such  as  engines, 
transmissions,  and  air  conditioning  units. 

Rail  modernization  can  also  be  accomplished  under  the  formula  allocation  of  Section  9. 
However,  these  needs  are  known  to  be  substantial  and  UMTA  anticipates  that  the 
Section  3  discretionary  program  will  supplement  these  activities  in  areas  with  existing  rail 
systems.  Some  new  fixed  guideway  construction  could  conceivably  be  accomplished 
under  the  Section  9  program,  but  it  is  unlikely  that  the  annual  apportionment  would  be 
sufficient  to  maintain  a  feasible  construction  schedule  for  a  major  capital  investment. 
UMTA  has  warned  that,  should  a  recipient  commence  such  activity  with  Section  9 
funds,  it  should  not  presume  that  supplemental  Section  3  funds  would  be  forthcoming. 
Neither  should  an  area  anticipate  that  Section  3  funds  would  be  available  for  routine 
bus  projects  normally  financed  by  Section  9  but  preempted  by  a  new-start  project. 

Although  it  is  a  principal  source  of  transit  capital  funds.  Section  9  is  also  available  for 
limited  operating  subsidies,  for  which  the  Federal  share  of  the  net  project  cost  is  only  50 
percent.  Section  9  funds  used  for  operating  assistance  may  not  exceed  the  specified 
percentages  of  the  Fiscal  Year  1982  operating  assistance  apportionments  under  Section 
5  as  follows: 

•  80  percent  in  an  urbanized  area  of  one  million  or  more  population 
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•  90  percent  in  an  urbanized  area  of  200,000  or  more  --  but  less  than  one 
million  --  population 

•  95  percent  in  an  urbanized  area  of  less  than  200,000  population 

Finally,  while  funds  are  made  available  under  Section  8  of  the  UMTA  act  to  support 
most  comprehensive  planning  activities,  Section  9  funds  can  be  used  either  to  carry  out 
transit  operations  and  maintenance  planning  or  to  supplement  Section  8  funds 
programmed  for  such  purposes.  Also,  where  a  comprehensive  study  of  special  interest 
(e.g.,  alternatives  analyses),  or  of  particularly  high  cost,  demands  that  extra  resources  be 
considered  if  the  planning  project  is  to  be  undertaken  and  kept  on  a  reasonable 
schedule.  Section  9  funds  should  be  used. 

7.3.4  Section  9B  Funds 

The  STURAA  of  1987  added  Section  9B  to  the  Urban  Mass  Transportation  Act.  This 
section  establishes  a  formula  grant  program  that  is  almost  identical  to  the  Section  9 
program.  Section  9B  funds  can  be  used  for  capital  assistance  for  the  same  types  of 
projects  that  are  eligible  for  Section  9  funding.  However,  Section  9B  funds  may  not  be 
used  for  operating  assistance. 

Section  9B  is  funded  by  the  Mass  Transit  Account  of  the  Federal  Highway  Trust  Fund. 
The  STURAA  made  additional  funds  available  from  the  account  to  carry  out  both  the 
Section  3  and  the  Section  9B  programs.  However,  it  also  provided  that  during  any  fiscal 
year  that  obligations  from  the  Mass  Transit  Account  are  limited  to  amounts  less  than 
those  that  the  STURAA  programs,  the  limitation  will  be  applied  first  to  the  additional 
Section  3  and  Section  9B  funds.  The  additional  funds  made  available  are  to  be  shared 
equally  between  the  two  programs. 

7.3.5  Section  16(b)  (2)  Funds 

Section  16(b)  (2)  of  the  Urban  Mass  Transportation  Act  authorizes  UMTA  to  make 
capital  grants  to  private,  non-profit  organizations  to  provide  transportation  services  for 
the  elderly  and  persons  with  disabilities  when  existing  mass  transportation  services  are 
unavailable,  insufficient,  or  inappropriate.  These  resources  are  distributed  between 
states  on  a  formula  basis. 

7.3.6  Section  1  8  Funds 

Section  18  of  the  Urban  Mass  Transportation  Act  establishes  a  formula  grant  program 
that  provides  assistance  to  public  transportation  projects  in  non-urbanized  areas.  EOTC 
is  responsible  for  producing  and  administering  a  statewide  program  of  projects  which 
fairly  and  equitably  distributes  the  funds  within  the  state  and  provides  the  maximum 
feasible  coordination  with  other  Federally-assisted  transportation  services.  Section  18 
funds  can  be  used  for  80  percent  of  the  cost  of  a  capital  project  or  for  50  percent  of  the 
net  operating  expense  of  a  project  or  service. 


8     HIGHWAY  PROJECT  PROGRAMMING 


8.1      HIGHWAY  PRIORITIES 

Priority  projects  for  the  regional  highway  network  are  reflected  in  the  Transportation 
Improvement  Program  in  two  ways.  First  the  projects  are  included  in  the  document  to 
show  that  there  is  an  intention  to  move  forward  on  the  projects,  using  federal  funding 
assistance,  within  the  next  five  years.  Secondly,  the  Annual  Element  is  a  listing  of  those 
anticipated  to  be  funded  and  advertised  within  the  upcoming  Federal  fiscal  year.  Both 
the  Annual  Element  and  the  2-5  Year  Element  of  the  TIP  are  required  to  be  endorsed 
by  the  MPO  agencies,  it  forms  the  basis  for  federal  agency  review  of  the  regional 
priorities  for  the  upcoming  year. 

The  list  of  projects  included  in  the  Annual  Element  of  the  TIP  is  customarily  somewhat 
larger  than  what  can  be  expected  to  be  constructed  with  available  federal  funding 
assistance.  This  procedure  allows  flexibility  in  programming  to  reflect  the  differential  rate 
of  advancement  of  projects,  which  cannot  be  predicted  with  accuracy  at  the  time  of 
preparing  the  TIP.  As  the  year  progresses,  the  MDPW's  Capital  Expenditure  and 
Program  Office  monitors  progress  in  project  design  in  comparison  with  available 
resources  so  that  projects  can  be  built  when  all  preliminary  design  and  financing  steps 
have  been  completed. 

In  recent  years  a  new  perspective  on  recommending  priorities  has  begun  to  emerge. 
The  MPO  agencies  are  exploring  a  clearer  designation  of  priorities  based  on  more 
complete  data  for  each  project.  Under  this  system,  MAPC  solicits  comments  and 
recommendations  from  throughout  the  region  for  submission  to  the  MDPW  for 
response  and  to  the  MPO  agencies  for  endorsement. 

The  North  Shore  Transportation  Task  Force,  with  the  assistance  of  MAPC,  has  taken  the 
initiative  in  this  area,  collecting  information  on  problem  locations  as  well  as  approved  TIP 
projects.  This  group  compiled  an  issues  paper,  surveyed  members  and  others 
concerning  the  significance  of  transportation  problems  in  the  North  Shore,  and  then 
studied  the  findings  together  until  a  consensus  was  reached  on  a  ranked  list  of  projects. 

In  the  coming  year,  other  subregions  will  be  testing  the  North  Shore  model  for 
prioritizing  projects.  The  MPO  agencies  have  offered  full  support  to  these  efforts,  and 
look  forward  to  comments  and  recommendations  from  other  subregions  as  well.  When 
most  of  the  region  has  designated  subregional  priorities,  MAPC  would  synthesize  these 
subregional  efforts  into  regionwide  priorities. 
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8.2      HOW  PROPOSED  IMPROVEMENTS  BECOME  PROJECTS 

The  MPO's  Transportation  Programs:  A  Guide  for  Community  Officials  in  the 
Metropolitan  Boston  Region,  which  the  MAPC  developed,  describes  in  detail  how  a 
proposed  highway  improvement  suggested  by  a  community  can  become  eligible  for 
state  or  Federal  aid  funds.  The  following  two  paragraphs  draw  upon  that  description  to 
explain  how  proposed  improvement  becomes  a  part  of  the  TIP. 

The  MPO's  Transportation  Programs  points  out  that  the  funding  process  typically  begins 
with  a  community's  perception  of  a  highway  transportation  problem  and  an  initial 
investigation  by  the  local  MDPW  district  office.  The  community  and  the  MDPW  often 
decide  after  review  and  analysis  that  some  transportation  problems  can  be  solved 
entirely  through  state  reimbursement  funds  or  specialized  state  programs.  Other 
highway  problems  may  require  either  100  percent  state  funding  or  Federal  aid  funding 
for  their  solution. 

Irrespective  of  the  source  of  funding,  the  MDPW's  Project  Review  Committee  (PRC) 
must  review  the  proposed  improvement  and  formally  approve  it  to  establish  eligibility  for 
funding.  Transportation  Programs  states,  "The  proposal  has  no  official  status  until  the 
PRC  approves  it,  and  approval  does  not  guarantee  funding  for  construction."  The 
MDPW  will  consider  and  act  upon  requests  to  initiate  state-funded  projects  at  any  time. 
It  will  accept  similar  requests  for  proposed  Federal  aid  projects,  but,  if  they  are  not 
already  in  the  appropriate  portion  of  the  TIP,  the  MDPW  will  need  to  act  upon  them 
either  through  an  amendment  to  the  TIP  or  through  next  Federal  aid  funding  cycle. 
Each  change  to  the  TIP  will  then  require  the  endorsement  of  the  MPO  agencies. 

Using  the  listing  of  projects  in  the  TIP,  the  MDPW  establishes  a  5-year  program  of  capital 
improvement  projects  with  federal  aid  for  submission  to  the  Federal  Highway 
Administration.  When  it  reviews  all  of  the  projects  it  has  approved  for  development  and 
updates  its  Federal  aid  capital  program  each  year,  the  MDPW  removes  completed 
projects,  projects  that  have  been  dropped,  and  projects  that  have  been  switched  to  non- 
Federal  aid.  It  updates  project  cost  estimates  on  the  basis  of  Federal  aid  expected  to  be 
available  over  the  next  5  years. 

The  MDPW  then  reviews  pending  requests  to  initiate  new  projects  with  federal  funding 
assistance.  It  will  approve  requests  that  it  concludes  are  worthwhile,  but  the  number  it 
can  approve  is  limited  by  the  amount  of  funding  expected  to  be  available.  The  MDPW 
must  keep  its  5-year  Federal  aid  program  consistent  with  available  resources. 
Municipalities  may  resubmit  any  proposed  project  request  that  is  denied,  regardless  of 
the  reason  for  the  MDPW's  denial. 

Approval  for  placement  on  the  TIP  expresses  MDPW  support  for  the  goals  of  the 
proposal  but  does  not  constitute  an  absolute  MDPW  commitment  to  construct  the 
proposed  improvement.  Approval  means  that  the  MDPW  will  help  to  develop  the 
proposal  into  a  final  engineering  design  that  is  agreeable  to  all  of  the  parties  involved  as  a 
means  to  satisfy  multiple,  often  conflicting  requirements.  In  practice,  approval  also 
means  that  the  MDPW  will  make  every  effort  to  secure  construction  funding  of  project 
development. 
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8.3      HOW  THE  TIP  PROGRAMS  A  PROJECT 

The  TIP  includes  only  those  proposed  highway  improvement  projects  that  the  MDPW 
has  approved  for  development  as  Federally-funded  projects,  in  accord  with  Federal 
regulations.  It  omits  unapproved  proposals  and  approved  projects  that  will  be  funded 
through  state-aid  reimbursement,  statewide  funding  categories,  specialized  state 
programs  or  100  percent  state  funding.  The  MDPW,  as  the  sole  authorized  recipient  of 
the  Federal  highway  funds  in  Massachusetts,  undertakes  the  centralized  coordination 
role  of  programming  for  presentation  to  the  MPO  agencies. 

The  MDPW  programs  a  project  in  accord  with  certain  guidelines.  A  highway  project  is 
programmed  for  construction  in  the  Annual  Element  based  on: 

•  Percent  of  design  work  completed  by  the  beginning  of  the  fiscal  year; 

•  Estimated  date  in  the  Federal  fiscal  year  that  the  project  will  be  advertised  for 

construction; 

•  An  assessment  that  Federal  funding  assistance  is  available. 

To  be  considered  for  inclusion  in  the  Annual  Element,  a  project  must  have  an  estimated 
advertising  date  within  the  current  Federal  fiscal  year.  This  generally  assumes  that  the 
project  has  received  Federal  Highway  Administration  approval  of  its  75-percent  design 
plans  and  can  be  constructed  with  Federal  aid. 

The  2-5  year  Element  of  the  TIP  is  reserved  for  projects  that  do  not  meet  these 
requirements.  Problems  that  delay  the  progress  of  the  project  in  funding,  advertising  or 
design  usually  result  in  the  project  appearing  as  a  somewhat  lower  priority. 

The  Future  category  is  reserved  for  any  approved  project  that  is  not  in  the  current 
MDPW  5-year  capital  program.  Such  projects  could  not  require  Federal  aid  funds 
during  the  period  of  the  TIP. 

There  are  two  exceptions  to  the  above  programming  guideline.  One  is  a  project  that 
advances  quickly  through  design  and  approval  and  becomes  ready  for  advertising  during 
the  fiscal  year.  Examples  are  traffic  signal  upgrade  projects  or  resurfacing  projects  -  even 
major  ones.  The  other  exception  is  a  high-priority  project  whose  implementation  is 
required  ahead  of  other  projects.  Assignment  to  the  Annual  Element,  in  this  case, 
assumes  a  commitment  of  sufficient  resources  to  complete  preliminary  engineering  and 
anticipates  all  necessary  Federal,  state,  and  local  approvals. 

Federal  aid  funds  may  also  support  project  activities  other  than  construction.  If 
appropriate,  the  TIP  programs  preliminary  engineering  (development  and  design  phases) 
and  right-of-way  portions  of  projects  that  are  in  either  the  2-5  Year  Element  or  Annual 
Element.  Examples  are  environmental  analysis,  location  reports,  and  basic  and  final 
design.  Right-of-way  activity  can  include  survey,  appraisal,  and  relocation  assistance,  as 
well  as  the  actual  purchase  of  land  for  transportation  facilities. 
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8.4      GUIDELINES  FOR  PROGRAMMING 

Federal  regulations  require  that  the  TIP  Annual  Element  be  reasonably  consistent  with 
the  amount  of  Federal  funds  expected  to  be  available  to  the  area  during  the  current 
Federal  fiscal  year.  However,  the  rate  that  projects  advance  through  development  is  not 
always  certain.  Some  projects  may  become  ready  for  implementation  sooner  than 
expected.  Others  may  be  delayed  by  unexpected  problems.  If  the  Annual  Element  of 
the  TIP  programmed  projects  precisely  in  accord  with  expected  resources,  an 
amendment  would  be  required  whenever  a  project  that  was  not  expected  to  require 
funding  became  ready. 

The  regional  FhiWA  office  recognizes  the  uncertainties  in  the  project  development 
phase  and  the  difficulties  that  they  present  to  the  MPO.  It  therefore  allows  the  MPO  to 
program  more  projects  in  the  TIP's  Annual  Highway  Element  than  can  be  funded  with 
the  Federal  aid  expected  to  be  available.  This  allows  the  MPO  and  the  MDPW  to 
respond  quickly  and  easily  to  the  changing  status  of  projects  which  are  being  developed. 
It  provides  the  opportunity  to  request  Federal  aid  funds  for  projects  as  they  are  ready  to 
use  the  funds. 

The  FHWA  has  established  the  following  funding  guidelines  for  programming  projects  in 
the  TIP,  In  funding  categories  that  are  apportioned  solely  to  the  Boston  metropolitan 
area,  e.g.  the  Urban  Systems  program,  the  Annual  Element  in  the  Urban  Systems 
category  may  program  up  to  200  percent  of  the  total  funds  that  the  MPO  region  expects 
to  be  available.  It  is  anticipated  that  next  year  this  figure  will  drop  to  150  percent.  In 
funding  categories  that  are  apportioned  to  the  state  as  a  whole,  e.g.  the  Interstate 
program,  the  total  estimated  cost  of  the  TIP's  Annual  Element  may  be  up  to  80  percent 
of  the  total  of  Federal  and  state  funds  expected  to  be  available.  The  FHWA  expects  the 
MDPW  to  resolve  the  "over-programming"  in  each  Federal  aid  category  when  it 
subsequently  prepares  the  state  "105  program"  of  capital  improvement  projects  and 
submits  it  to  the  FHWA. 

During  the  production  of  the  TIP,  agency  staff  determine  a  target  figure  for  the  total  cost 
of  each  funding  category's  Annual  Element.  For  each  Federal  aid  funding  category,  the 
MDPW's  Capital  Expenditure  and  Program  Office  provides  both  the  amount  of  unused 
Federal  funds  still  available  and  the  current  fiscal  year's  expected  apportionments  of 
Federal  aid  funds.  The  sum  of  the  two  is  the  amount  of  Federal  funding  expected  to  be 
available  to  the  area  within  each  funding  category.  This  figure  is  then  increased  by  the 
state  share  appropriate  to  the  particular  funding  category  to  determine  the  total  funding 
available.  For  example,  the  Federal-aid  Urban  Systems  program  will  pay  for  75  percent 
of  total  project  costs,  state  funds  pay  for  the  remaining  25  percent.  The  Federal-aid 
Interstate  funding  program  will  pay  for  90  percent  of  total  project  costs,  state  funds  pay 
for  the  remaining  10  percent. 
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8.5       FUNDING  CATEGORIES 

The  following  is  a  description  of  each  of  the  funding  categories  to  be  found  in  this  year's 
TIP.  As  a  result  of  the  proposed  classification  system,  some  categories  will  be  in  effect 
only  for  the  annual  element  while  others  will  span  both  the  the  annual  and  the  2-5  year 
elements.  They  are  noted  accordingly. 

8.5.1  Interstate 

Projects  funded  in  the  Interstate  category  involve  new  construction  on  the  Interstate 
System  of  principal  arterial  routes  in  urban  and  rural  areas  relevant  to  long  distance  and 
interstate  travel.  The  Federal  share  of  the  costs  is  90  percent,  and  the  state  share  is  10 
percent, 

8.5.2  Interstate  Resurfacing,  Restoration,  Rehabilitation  and  Reconstruction  ("4R") 

The  Interstate  "4R"  category  funds  projects  in  urban  and  rural  areas  for  the  repair  of 
existing  Interstate  System  roadways  and  bridges.  The  Federal  share  of  costs  is  90  percent, 
and  the  state  share  is  10  percent. 

8.5.3  Consolidated  Primary 

The  Consolidated  Primary  category  funds  projects  in  urban  and  rural  areas  for  new 
construction  or  reconstruction  of  connected  main  roads  on  the  Federal  Aid  Primary 
System  that  are  relevant  to  state-wide,  regional  and  interstate  travel.  The  Federal  share 
of  costs  is  75  percent,  and  the  state  share  is  25  percent. 

8.5.4  Urban  Systems,  Earmarked 

The  Urban  Systems  Earmarked  category  provides  funds  for  projects  within  the  Federal 
Aid  Urban  Area  Boundary,  which  consists  of  the  U.  S.  designated  Boston  urbanized  area 
and  adjacent  areas  agreed  to  by  MDPW  and  local  municipalities.  FHWA  allocates  funds 
to  the  entire  area  including  Boston,  according  to  formula.  In  addition,  MDPW  itself 
creates  another  earmarked  funding  category.  City  of  Boston  projects  only,  and  assigns  24 
percent  of  the  Urbanized  Area  funds  to  it.  Eligible  facilities  include  high  traffic  volume 
arterial  and  collector  streets.  Funds  may  also  be  used  for  non-highway  transportation 
improvements  such  as  bus  loading  areas  and  facilities  as  well  as  preferential  bus  lanes. 
The  Federal  share  of  costs  is  75  percent.  The  municipality  is  most  often  asked  to  pay  the 
entire  cost  of  preliminary  engineering  with  its  own  funds.  This  demonstrates  the 
municipality's  commitment,  insures  that  the  design  of  the  improvement  reflects  the 
wishes  of  the  municipality  and  preserves  Federal  aid  funds  for  right-of-way  and 
construction  costs. 

8.5.5  Urban  Systems,  State-wide 

The  Urban  Systems  State-wide  category  can  also  fund  projects  within  the  Federal  Aid 
Urban  Area  Boundary.  Unlike  the  Earmarked  program,  the  Boston  Urban  Area 
competes  with  the  other  urban  areas  within  the  state  for  these  funds.  The  eligible 
facilities  and  the  funding  split  are  the  same  as  for  Urban  Systems,  Earmarked  projects,  or 
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75  percent  Federal,  25  percent  state,  and  the  municipality  most  often  pays  for 
preliminary  engineering. 

8.5.6  Highway  Bridge  Replacement/Rehabilitation 

The  Highway  Bridge  Replacement/Rehabilitation  category  funds  projects  in  urban  or 
rural  areas  for  the  replacement  or  repair  of  bridges,  based  upon  structural  adequacy  and 
safety,  serviceability  and  functions,  public  use  and  age.  Federal  share  of  costs  is  80 
percent,  and  state  share  is  20  percent. 

8.5.7  Rail-Highway  Crossings 

The  Rail-Highway  Crossing  category  funds  projects  in  urban  and  rural  areas  at  locations 
on  the  Federal  Aid  System  that  have  high  accident  histories  or  the  potential  for  hazard. 
Such  projects  could  include  signalization,  signing,  or  the  removal  of  roadside  obstacles. 
The  Federal  share  is  90  percent  of  costs,  and  the  state  share  is  10  percent. 

8.5.8  National  Highway  System 

This  proposed  category  will  fund  projects  on  highways  that  are  considered  to  be  of 
national  significance.  It  will  replace  the  Interstate  Program  and  portions  of  the 
Consolidated  Primary  Program.  The  Federal/state  cost  share  is  expected  to  vary 
according  to  the  type  of  work  to  be  conducted.  The  types  of  work  and  the  tentative 
percents  of  the  Federal/state  cost  share  are  :  1)  operational  improvements,  resurfacing, 
restoration,  and  reconstruction  on  facilities  whose  access  is  fully  controlled,  90/10 
percent,  2)  start-up  costs  for  traffic  management  and  control,  60/40  percent  and  3)  the 
cost  of  changing  free  facilities  to  toll  roads,  35/65. 

8.5.9  State  Urban/Rural  System 

The  proposed  State  Urban/Rural  System  category  will  fund  the  kinds  of  projects 
previously  listed  under  Consolidated  Primary,  Rural  Secondary  and  Urban  Systems.  The 
Federal  share  of  costs  will  be  60  percent,  and  the  state  share  will  be  40  percent  except 
for  projects  which  convert  free  facilities  to  toll  roads.  The  federal  share  for  this  type  of 
project  is  anticipated  to  be  set  at  35  percent  and  the  state  share  is  expected  to  be  65 
percent. 

It  is  proposed  that  funding  for  the  Hazard  Elimination  System  be  included  as  a  five 
percent  set-aside  of  the  State  Urban/Rural  System.  These  kinds  of  hazard  elimination 
projects  were  previously  funded  under  the  Rail-Highway  Crossing  category. 

8.5.10  Bridge  Replacement  and  Rehabilitation  Program 

While  this  proposed  category  will  fund  the  same  types  of  projects  described  in  Section 
8.5.6,  it  will  differ  in  the  percent  of  Federal  and  state  participation.  It  is  anticipated  that 
a  major  bridge  discretionary  program  will  be  established  with  guidelines  set  according  to 
whether  the  bridges  are  located  on  highways  of  national  significance  or  on  local  roads. 
The  maximum  Federal  share  of  costs  will  be  75  percent,  and  the  minimum  state  share 
will  be  25  percent. 


9     CONSISTENCY  WITH  OTHER  FEDERAL  REGULATIONS 


9.1  FINANCIAL  CAPACITY  ANALYSIS 

The  MBTA  will  submit  a  revised  technical  report  regarding  financial  feasibility  for  the  Old 
Colony  Railroad  Rehabilitation  Project.  A  financial  feasibility  technical  report  was  also 
submitted  at  an  earlier  date  for  the  Replacement/  Transit  Improvement  Study  AA/DEIS. 

These  technical  reports  include  a  Capital  Program  Project  Summary,  which  is  organized 
into  the  following  project  space  categories:  Upgrade,  Remedial,  Periodic  and  Growth. 
The  FY  '92  Transportation  Improvement  Program  is  organized  into  similar  project 
categories:  Efficiency,  Renovation,  Replacement  and  New  Service. 

The  assessment  of  the  MBTA's  financial  capacity  to  implement  the  capital  program, 
addressed  in  these  reports,  is  consistent  with  the  requirements  of  UMTA  Circular 
7008.1.  All  of  the  projects  included  in  the  Transportation  Improvement  Program  have 
been  assessed  as  part  of  the  financial  feasibility  technical  reports. 

9.2  PRIVATE  ENTERPRISE  PARTICIPATION  IN  PUBLIC  TRANSPORTATION 

There  has  been  a  long  and  continuing  history  of  private  sector  operation  of  transit  service 
in  Massachusetts.  Now,  in  compi  iance  with  Sections  3(e),  8(c),  8(e)  and  9(f)  of  the  Urban 
Mass  Transportation  Act  of  1964,  as  amended,  the  Metropolitan  Planning  Organization 
for  the  Boston  region  is  implementing  a  formal  and  comprehensive  private  sector 
participation  policy  to  promote  a  greater  competitive  environment  and  to  increase 
opportunities  for  the  private  sector  in  providing  mass  transportation  service  and 
operations.  This  policy  applies  to  all  projects  that  receive  UMTA  assistance. 

9.2.1   Services  Performed  by  the  Private  Sector 

At  the  present  time  there  are  more  than  700  private  contracts  between  public 
transportation  agencies  and  private  enterprises  for  the  construction,  maintenance  and 
operation  of  MBTA  service.  As  of  March  1987,  30  contracts  were  for  direct  services,  21 1 
contracts  were  for  service  support.  The  following  briefly  describes  the  types  of  private 
enterprise  involvement  currently  entailed  in  each  of  the  main  areas  of  service  provision. 
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nsportation 

•  Bus 

In  an  effort  to  pronnote  private  participation,  the  Experimental  Private  Carriers 
Service  was  initiated  in  FY  1988.  Initially  developed  to  encourage  transit  from 
points  outside  the  MBTA  service  district,  the  program  encouraged  private 
carriers  to  propose  their  own  routes  based  on  estimated  demand.  This 
program,  renamed  the  Interdistrict  Transportation  Service  (IDTS)  has  been 
continued  in  FY  1992. 

The  MBTA  received  15  proposals  from  11  operators  in  FY  1992,  which  ranged 
from  the  provision  of  local  services  to  the  Route  128  industrial  parks  to  the 
continuation  of  commuter  services  from  Andover,  Taunton,  Middleborough 
and  Brockton.  Through  this  program,  the  MBTA  eventually  contracted  with  15 
carriers  to  provide  a  total  of  19  different  services  in  FY  1992. 

A  second  initiative,  the  Suburban  Transportation  Program,  is  also  a  private- 
carrier  effort.  The  MBTA  contracts  these  services  out  to  the  cities  and  towns 
that  in  turn  usually  sub-contract  the  service  to  the  private  carriers.  The  new 
services  contracts  are  directly  the  result  of  competitive  bidding.  A  third 
initiative  is  the  Local  Private  Carrier  program  through  which  the  Authority 
subsidizes  five  separate  local  services  operated  by  four  different  private  carriers. 
All  of  these  services  have  been  competitively  bid  in  the  past  two  years.  All 
services  are  now  scheduled  to  be  bid  on  a  regular  3  year  basis. 

Although  not  directly  covered  by  the  TIP,  the  Intercity  Bus  Capital  Assistance 
Program  (IBCAP)  of  the  Executive  Office  of  Transportation  and  Construction 
(EOTC)  has  used  $5  million  in  bond  funds  to  purchase  28  intercity  motor 
coaches  for  use  on  commuter  transit  routes  operated  by  private  bus  operators. 
The  vehicles  were  leased  at  well  below  commercial  lease  rates  and  are 
servicing  commuters  without  a  direct  operating  subsidy. 

Both  the  Interdistrict  Transportation  Service  (formerly  the  Experimental  Private 
Carriers  Service)  and  the  Suburban  Transportation  Program  will  now  be 
required  to  provide  accessible  service  for  its  customers.  This  may  be  a  call- 
ahead  service  similar  to  our  Call-A-Lift  Program. 

•  Commuter  Boat 

A  new  transportation  network  is  being  developed  in  Boston  Harbor,  and  the 
services  it  provides  are  the  result  of  publicly-bid  private  enterprise  services. 
Currently,  two  operators  are  providing  service  from  Hingham  to  Boston,  a  new 
commuter  boat  terminal  has  been  constructed  with  private  funding  as  part  of 
the  Rowes'  Wharf  project  in  Downtown  Boston.  The  Charlestown/Long  Wharf 
Commuter  Boat  will  be  accessible  in  FY  1992.  The  Hingham/Rowes  Wharf  will 
be  required  to  be  accessible  in  FY  1993  when  an  RFP  is  reissued  New  routes 
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are  being  examined  and  will  most  likely  be  proposed  for  operation  by  the 
private  sector. 

•  Commuter  Rail 

For  many  years,  a  private  railroad  company  has  been  under  contract  to  operate 
the  extensive  network  of  the  MBTA  Commuter  Rail  services,  a  contract  worth 
in  excess  of  $70  million  in  the  past  fiscal  year  alone.  All  trains  are  accessible 
and  35  of  the  100  Commuter  Rail  stations  are  accessible. 


•  Paratransit 

Private  contract  operators  provide  all  of  the  MBTA's  paratransit  services  at  a 
substantial  savings  over  public  agency  provision.  The  current  contract  value  for 
FY  1992  is  $9.6  million  for  customers  with  disabilities. 

Cleaning 

Since  the  passage  of  the  "management  rights"  legislation,  private  contractors  now  clean 
MBTA  stations,  buses,  offices,  subways  and  rail  cars. 

Planning 

As  new  or  substantially  revised  routes  are  added  to  the  system,  private  operation  of  each 
route  is  solicited  and  contract  options  are  analyzed. 

Construction 

Nearly  all  construction  work  done  in  the  MBTA  system  is  done  with  the  use  of  private 
contractors,  over  462  in  the  past  year,  with  contracts  totaling  over  $  1 .7  billion  and  with 
related  grants  of  $275  million  for  environmental  analysis  and  minority  business  grants. 

9.2.2   Involvement  of  the  Private  Sector  in  Transportation  Project  Development 

To  facilitate  private  sector  involvement,  all  private  operators  have  been  invited  to 
participate  actively  in  the  Joint  Regional  Transportation  Committee  (JRTC),  an  advisory 
group  of  public  and  private  representatives,  responsible  for  advising  the  transportation 
agencies  in  the  MPO  region.  All  private  operators  who  have  expressed  interest  in  any 
aspect  of  the  MPO's  regional  transportation-planning  process  were  placed  on  the  JRTC 
mailing  list  and  receive  detailed  early  planning  information  each  month.  A  number  of 
the  private  operators  have  begun  to  attend  JRTC  meetings.  Through  JRTC  involvement, 
private  operators  become  a  part  of  the  public  forum  for  transportation  issues  and 
procedural  questions  and  receive  all  Federally-required  transportation  planning 
documents. 

Furthermore,  continued  participation  in  the  JRTC  will  be  encouraged  for  all  private 
operators.  A  comprehensive  mailing  list  of  all  private  sector  operators  has  been 
compiled  and  mailings  of  regional  importance  are  sent  to  all  transit  operators.  Annually, 
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letters  will  be  sent  to  all  private  operators  to  explain  the  role  of  JRTC,  to  re-invite  them 
to  participate  and  to  offer  them  an  opportunity  to  present  their  points  of  view  at  these 
monthly  public  meetings.  In  addition,  periodic  visits  will  be  made  to  the  private 
operator's  organizations  to  explain  the  MPO  process  of  transportation  planning  and  to 
encourage  their  involvement  in  service  provision. 

9.2.3  Impediments  to  Holding  Service  Out  for  Competition 

No  state  laws  prevent  the  provision  of  transit  services  by  private  sector  operators.  In  fact, 
there  are  a  great  many  services  that  currently  are  operated  by  the  private  sector.  The 
impediments  to  privatization  tend  to  be  based  on  the  practicality  of  running  services  that 
need  a  high  degree  of  coordination.  Services  that  are  localized  and  within  the  core 
tend  not  to  be  thought  of  as  candidates  for  private  services  because  they  require 
coordination  and  are  usually  feeder  services  to  the  rapid  transit  and  light  rail  services. 

9.2.4  Evaluation  of  Private  Sector  Proposals 

The  MBTA  has  developed  a  detailed  set  of  criteria  for  the  evaluation  of  proposals  for 
service.  These  are  based  primarily  on  an  evaluation  of  whether  the  service  is  deemed  to 
be  needed  and  whether  the  service  competes  with  an  existing  MBTA  service.  The 
MBTA  then  compares  the  cost  of  the  proposed  service  with  the  cost  of  MBTA  service  of 
a  similar  nature.  For  many  of  the  services,  a  competitive  bid  process  is  then  followed. 

9.2.5  Private  Sector  Complaints 

In  the  past  year,  there  have  been  no  formalized  complaints  to  the  MBTA  or  to  the  MPO 
filed  by  any  private  business,  regarding  privatization  or  the  process  by  which  service 
provision  is  decided.  The  MPO  has  complaint  procedures  in  place  to  provide  a  fair 
means  for  resolving  disputes  over  service  decisions,  should  they  arise  in  the  future. 

9.3      SECTION  504 

Section  504  of  the  Rehabilitation  Act  of  1973  provides  that  "No  otherwise  qualified 
handicapped  individual  .  .  .  shall,  solely  by  reason  of  his  handicap,  be  excluded  from  the 
participation  in,  be  denied  the  benefits  of,  or  be  subjected  to  discrimination  under  any 
program  or  activity  receiving  Federal  financial  assistance." 

In  carrying  out  the  requirements  of  Section  504,  the  U.S.  Department  of  Transportation 
originally  ruled  that  mass  transit  systems  that  receive  Federal  capital  or  operating 
assistance  must  become  fully  accessible  to  persons  with  disabilities.  However,  a  Federal 
court  decision  held  that  Section  504  did  not  authorize  this  requirement. 

On  May  23,  1986,  the  U.S.  Department  of  Transportation  issued  a  final  rule  that  requires 
that  recipients  of  financial  assistance  for  urban  mass  transportation  establish  programs  to 
provide  transit  services  to  persons  with  disabilities.  The  service  must  meet  certain  service 
criteria,  which  the  rule  defines.  Recipients  may  fulfill  their  obligations  by  choosing  either 
a  special  service  or  an  accessible  bus  system,  or  a  system  that  mixes  both  elements.  The 
final  rule  does  not  require  that  rail  rapid  transit  services  in  urban  areas  be  made 
accessible.    However,  the  U.S.  DOT  has  also  published  proposed  requirements  for 
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service  to  persons  with  disabilities  on  commuter  rail  systems.  The  U.S.  DOT  has  not 
decided  what,  if  any,  commuter  rail  requirements  it  should  promulgate.  It  has  proposed 
for  comment  various  alternative  provisions  on  important  commuter  rail  issues. 

There  is  no  formal  requirement  that  the  TIP  demonstrate  or  certify  its  consistency  with 
Section  504.  However,  the  production  of  the  TIP  is  a  part  of  the  urban  transportation 
planning  process,  and  Federal  regulations  require  that  this  process  contain  special  efforts 
to  plan  public  mass  transportation  facilities  and  services  that  can  effectively  be  utilized  by 
the  elderly  and  persons  with  disabilities. 

The  Transit  Element  of  this  document  contains  descriptions  of  the  16(b)  (2)  Program  and 
the  Handicapped  Accessibility  Program.  Both  of  these  make  public  transportation 
services  available  to  patrons  with  disabilities. 

9.4     THE  STATE  IMPLEMENTATION  PLAN 

The  Clean  Air  Act  Amendments  of  1990,  among  the  most  comprehensive  pieces  of 
environmental  legislation  ever  promulgated,  are  expected  to  have  significant  impacts  on 
transportation  planning  throughout  the  1990's.  Part  of  the  foundation  on  which  the 
Amendments  are  based  is  the  concept  that  no  federal  transportation  monies  can  be 
used  to  deteriorate  air  quality  further  and  that  overall  Federally  funded  transportation 
programs  must  improve  air  quality  in  a  manner  consistent  with  the  State 
Implementation  Plan  (SIP). 

The  purpose  of  the  SIP  document  is  to  include  all  of  the  measures  to  which  the  state  is 
committed  in  order  to  attain  the  national  ambient  air  quality  standards.  Although  much 
has  been  done  to  reduce  mobile  source  emissions  through  automobile  inspection  and 
maintenance  programs,  transit  improvements,  car  and  vanpool  programs,  etc., 
Massachusetts  will  not  achieve  the  air  quality  standards  unless  additional  ways  are  found 
to  reduce  transportation  system  emissions. 

This  TIP  was  prepared  under  Interim  Conformity  Guidelines.  The  Environmental 
Protection  Agency  (EPA)  is  in  the  process  of  incorporating  the  law  into  federal 
regulations.  Those  regulations  will  provide  more  detail  on  what  the  SIP  must  contain, 
however,  until  a  new  SIP  is  prepared  and  approved  by  the  EPA,  interim  conformity 
provisions  for  the  transportation  process  are  in  effect.  The  Interim  Guidance  was 
prepared  jointly  by  DOT  and  EPA.  TIP  projects  approved  before  November  15,  1991 
will  be  able  to  be  considered  in  conformity  for  up  to  three  years. 

This  year's  TIP  Conformity  Review  will  have  three  parts  which  can  be  found  in  the 
Appendix:  a  project  level  analysis,  a  system  level  analysis  and  a  Tansportation  Control 
Measure  review. 

9.4.1    Project  Level  Analysis:  Highway  and  Transit 

Since  1982,  an  analysis  of  the  annual  highway  element  projects  which  significantly  affect 
highway  capacity  or  operating  speeds  has  been  required.  The  new  Amendments  now 
require  analysis  of  the  potential  impacts  of  each  of  the  projects  in  both  the  annual 
element  and  2-5  year  element.   Similarly,  transit  projects  now  need  to  be  analyzed. 
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The  MPO  will  be  consistent  with  the  SIP  as  long  as  the  sum  of  the  impacts  show  an 
overall  reduction  in  pollutants  emitted. 

9.4.2  System  Level  Analysis:  Highway  and  Transit 

There  is  a  new  requirement  that  projects  with  regional  impacts  be  analyzed  on  a  system- 
wide  basis.  This  TIP  was  examined  to  identify  which  projects  would  be  appropriate  for  a 
systems-level  analysis  of  VMT  changes  and  related  air  quality  impacts.  Highway  projects 
that  include  significant  increases  in  existing  roadway  capacity  or  the  construction  of  new 
roadways  or  ramps  were  analyzed.  For  transit  projects,  those  that  would  serve  new  areas 
and/or  would  significantly  affect  VMT,  were  included  in  the  system-wide  level  analysis. 
In  the  interim  period,  this  system-wide  analysis  will  be  considered  in  conformity  if  the 
"build"  conditions  emit  less  pollutants  than  the  "no-build"  conditions. 

9.4.3  Transportation  Control  Measure  Review 

Finally,  the  MPO  must  assure  that  the  TIP  provides  for  "expeditious  implementation"  of 
Transportation  Control  Measures  (TCMs)  in  the  SIP.  A  status  report  discussing  each  TCM 
(federal  and  non-federally  assisted)  and  the  actions  that  will  be  taken  by  the  MPO  for  the 
expeditious  implementation,  needs  to  be  included.  Where  the  TIP  lacks  the  necessary 
specificity  to  detail  such  a  commitment,  recommendations  will  be  prepared  for  how  to 
incorporate  TCM  measures  in  the  future. 


10  APPENDIX 


10.1    ABBREVIATIONS  AND  ACRONYMS  USED  IN  THE  TIP 


AC  Alternating  current,  the  kind  of  electric  power  used  in  most  domestic 

applications. 

ATP  Areawide  TOPICS  Plan,  intersection  and  local  street  improvements 

recommended  by  the  Traffic  Operations  Program  to  Increase  Capacity  and 
Safety  of  the  early  1970's. 

B&M  Boston  and  Maine  Railroad,  operates  commuter  rail  service  under  contract 

to  the  MBTA. 

BTPR  Boston  Transportation  Planning  Review,  a  study  conducted  over  the  period 

1970-1972. 

CPS  Corridor  Planning  Study  identification  and  evaluation  of  alternative 

transportation  improvements  to  meet  previously  identified  needs. 

CRIP  Commuter  Rail  Improvement  Program,  a  major  upgrading  project 

included  in  this  document. 

CTPS  Central  Transportation  Planning  Staff,  the  interagency  staff  responsible  for  a 

large  part  of  the  technical  transportation  planning  work  in  the  Boston 
Region. 

DC  Direct  current,  the  kind  of  electric  power  used  by  a  subway  car,  streetcar, 

or  trackless  trolley. 

DPW  Department  of  Public  Works,  usually  referring  to  the  Massachusetts 

Department  of  Public  Works.  (See  MDPW). 

E  &H  Elderly  and  Handicapped 

EIS  Environmental  Impact  Statement  or  Study 

El  elevated,  usually  referring  to  an  elevated  transit  structure 

EOTC  Executive  Office  of  Transportation  and  Construction.   The  state  cabinet- 

level  agency  responsible  for  transportation. 
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FHWA         Federal  Highway  Administration,  the  agency  responsible  for  administering 
the  federal  highway  grant  programs. 

FY  Fiscal  year.  The  federal  fiscal  year  runs  from  October  1  to  September  30, 

the  state  fiscal  year  from  July  1  to  June  30,  and  the  MBTA  fiscal  year 
coincides  with  the  calendar  year.  Fiscal  year  number  refers  to  calendar 
year  in  which  fiscal  year  ends.  For  example,  federal  fiscal  year  1991,  or  FY 
'91,  ends  on  September  30,  1991. 

FHz  Hertz,  or  cycles  per  second.    Measures  the  frequency  of  sound,  or 

alternating  electric  current. 

1-95  Interstate  95.    One  section  of  this  route  was  planned  to  go  through 

downtown  Boston  until  plans  were  scrapped  in  1972.  The  Orange  Line 
relocation  in  the  Southwest  Corridor  will  use  the  right-of-way  taken  for  this 
route. 

JRTC  Joint  Regional  Transportation  Committee.   An  advisory  committee  to  the 

major  transportation  agencies  in  the  Boston  region. 

LRV  Light  Rail  Vehicle.  The  new  vehicles  purchased  to  replace  the  trolley  cars 

on  the  Green  Line. 

MAPC  Metropolitan  Area  Planning  Council.     The  agency  responsible  for 

comprehensive  planning  in  the  Boston  region. 

MBTA  Massachusetts  Bay  Transportation  Authority.  The  authority  responsible  for 

public  transportation  in  the  79  cities  and  towns  which  make  up  the  MBTA 
district. 

MDPW        Massachusetts  Department  of  Public  Works.  The  agency  responsible  for 
the  construction  and  maintenance  of  highways  in  the  state. 

MPO  Metropolitan  Planning  Organization.  Six  regional  and  state  agencies  which 

jointly  conduct  transportation  planning  for  the  Boston  metropolitan  area 

PA  Public  address.  A  system  for  communicating  with  passengers  in  stations 

and  on  trains  through  loud  speakers. 

PCC  A  trolley  car  built  to  the  standard  designs  and  specifications  established  by 

the  Electric  Railway  Presidents'  Conference  Committee  during  the  1930's 
and  40's.  PCC  cars  are  still  in  use  on  the  Green  Line. 

PMT  Program  for  Mass  Transportation.   May  refer  to  either  the  1966  or  1978 

version. 

PRC  Project  Review  Committee,  MDPW 
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"3C"  Comprehensive,  Continuing,  Cooperative.    Describes  the  transportation 

process  required  by  federal  law. 

SIP  State   Implementation   Plan.      This  document,   produced   by  the 

Commonwealth's  Department  of  Environmental  Protection  includes  all  of 
the  measures  to  which  the  state  is  committed  in  order  to  attain  the 
national  ambient  air  quality  standards  required  by  the  Clean  Air  Act. 

TIP  Transportation  Improvement  Program.    A  Federally-required  document 

which  includes  the  short-range  highway  and  transit  programs. 

TSM  Transportation  System  Management.    An  element  of  the  transportation 

plan  which  describes  plans  to  improve  the  effectiveness  and  efficiency  of 
the  highway  and  transit  systems. 

T.S.  Ref  Technical  Supplemental  reference.  Used  throughout  this  text  to  refer  to 
relevant  pages  in  the  technical  supplement  to  the  PMT,  published 
separately  in  three  volumes. 

UMTA  Urban  Mass  Transportation  Administration,  Agency  responsible  for 
administration  of  federal  transit  grant  programs. 

VMT  Vehicle  miles  travelled. 


136 


10.2   MAJOR  PROJECT  MAPS;  MBTA  SYSTEM  MAPS 

The  subregional  maps  provided  in  this  section  display  highway  improvements  costing 
three  million  dollars  or  more.  The  MBTA  rapid  transit  system  and  commuter  rail  system 
are  also  shown  on  regional  maps.  Six  digit  project  numbers  accompany  project  names 
to  provide  a  reference  to  additional  information  in  the  highway  element.  To  obtain 
more  detailed  information  on  projects  shown  on  a  map  look  up  the  page  number  in 
the  community  index  in  Section  10.3. 
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^  Beverly-Salem  Bridge  Bypass 
#005403     #005402  #005405/#005399 


Essex  Street  Bridge  Reconstruction 
#024800 


North  Shore  Task  Force 

Major  Highway  Improvements 
Projects  over  $3,000,000 
MAPCJune,  1991 
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Route  28  Reconstruction 
#107000  /' 


Hartwell  Avenue 
Reconstruction#031050 


North  SuburbanPlanning  Council 

Major  Highivay  Improvements 
Projects  over  $3,000,000 
MAPCJune,  1991 


139 


1-495  Interchange  Construction  #063615 


MAGIC 

Major  Highway  Improvements 
Projects  over  $3,000,000 
MAPC  June,  1991 
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MetroWest 

Major  Highway  Improvements 
Projects  over  $3,000,000 
MAPC  June,  1991 
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Southwest  Advisory  Planning  Council 

Major  Highway  Improvements 
Projects  over  $3,000,000 
MAPC  June,  1991 
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Kendrick  Street 
Bridge  Reconstruction 
#036160  . 


Spring  Street 
Bridge  Reconstruction 
#030835 


Demonstration  Project 
#022450 


East  Milton  Landscaped  Deck 
#New  Project 


Route  1-95/128 
Interchange  Reconstruction 
#087790 


Three  Rivers 
Interlocal  Council 

Major  Highivay  Improvements 
Projects  over  $3,000,000 
MAPCJune,  1991 
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South  Shore  CoaHtion 

Major  Highway  Improvements 
Projects  over  $3,000,000 
MAPC  June,  1991 
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Rindge  Avenue  Extension 
Construction  #060480 

Route  2 

Alewif  e  Brook  Parkway 
Construction 
#096608 


Lechmere  Phase  IV 
Reconstruction  #037823 


Central  Artery 
North  Area 
#011807 

Sullivan  Square 
Construction 
#011850 


Chelsea  Street 
Bridge  Reconstruction 
#014002 


Walnut  and  Main  Street 
Reconstruction  #024710 


Route  2  Bridge 
Reconstruction 
#096609 


Lynn 


^-  Saugus 


Melrose 


Medford  /  Maiden 


'Arlington 
(so] 


'S         (161     Js^A  ' 

Revere 


Waltham 


r 

Belmont 


^Watertown' 


'Everett, 


-Somerville 
'  Cambridge ! 


iI-93  Central  Artery 
(Reconstruction  #  011710 


Nahant 

N.  of  High,  S.  of  Causeway 
■  'Central  Artery  1-93 

#161100 
,  Central  Artery 

High  to  Causeway 

New  Project 
-  Commercial  Street 


Winthrop  Reconstruction 
'       \^  #015905 


Boston , 


Newton 


Massachusetts  Ave. 
Reconstruction  #043801 

South  Street 

Reconstruction 

#129325 

Herald  Street  - 
Reconstruction 
#032008 

Washington  Street 
Reconstruction  #138610 

Washington  Street 
Reconstruction  #138605 

Washington  Street 
Reconstruction  #138570 


Washington  Street 

Reconstruction 

#138500 


'Brookline, 


■O 


Quincy 


Brain  tree 


Randolph 


Holbrook 


Northern  Avenue 
New  Project 

Northern  Avenue 
Bridge  Reconstruction 
#053000 

Congress  Street 
Bridge  Reconstruction 
#016555 

I-90/I-93  and  Third 
larbor  Tunnel 
^Tunnel  #011700 

.Summer  Street 
Bridge  Reconstruction 
#132701 


Blue  Hill  Avenue 

Reconstruction 

#006001 

Blue  Hill  Avenue 

Reconstruction 

#006002 

\New  Dudley  Street 
Reconstruction 
#021300 


Sprague  Street  Bridge 
Reconstruction  #130802 


The  Inner  Core  Subregion 

Major  Highway  Improvements 
Projects  over  $3,000,000 
MAPC  June,  1991 


Route  128 

Reconstruction 
#087800 


Boston  Citywide 
Traffic  Signals 
New  Project 
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FY  1992  TIP 
APPENDIX 


10.3    INDEX  OF  PROJECTS  BY  COMMUNITY 


Project  Name 

Project  # 

Page  # 

1^  ACTON 

Consolidated  Primary 

GREAT  RD./MAIN  ST.,  ACTON 

104748 

48 

Highway  Bridge  Replace.  &  Rehab. 

RTE.  27,  ACTON,  03 

104749 

85 

Undetermined  Funding 

ROUTE  2,  CONCORD,  05 

096906* 

105 

ASHLAND 

Highway  Bridge  Replace.  &  Rehab. 

FOUNTAIN  STREET,  ASHLAND 

New  project 

53 

II  II 

FOUNTAIN  STREET,  ASHLAND 

New  project 

85 

II  II 

HIGH  ST.,  ASHLAND 

160060 

85 

1           BEDFORD  1 

State  Urban/Rural  System 

CROSBY  DR.  (PHASE  II) 

029491 

73 

II  II 

CROSBY  DR.  (PHASE  III) 

029492 

73 

II  II 

GREAT  RD,  BEDFORD,  01 

029500 

73 

Hazard  Elimination 

RTFS.  3  &  62,  BEDFORD 

108504 

82 

BELMONT 

National  Highway  System 

RTE.  2/ALEWIFE  BROOK  PKWY. 

096608* 

70 

State  Urban/Rural  System 

BELMONT,  7  INTERSECTIONS  02 

004831 

73 

BEVERLY 

Highway  Bridge  Replace.  &  Rehab. 

BEVERLY-SALEM  PROJ.,  02 

005403* 

59 

Hazard  Elimination 

CABOT/CONANT  STS.,  BEVERLY 

157255 

82 

[1  BOSTON 

Interstate 

CENT.  ARTERY  NORTH,  07 

01 1807 

46 

II  II 

1-90/1-93 

01  1700 

46 

Interstate  MR" 

1-93 

01 1710 

47 

Urban  Systems  City  of  Boston 

BOSTON  PEDEST.  SIGNALS,  01 

006800 

49 

II  II 

NEW  DUDLEY  ST,  BOSTON 

021305 

49 

II  II 

NORTHERN  AVE.  CONNECT.  RDS. 

053001 

49 

Urban  Systems  Boston  Urb.  Area 

WASHINGTON  ST,  BOSTON,  01 

138500 

50 

Highway  Bridge  Replace.  &  Rehab. 

ALBANY  ST.  &  BROADWAY 

New  project 

53 

II  II 

CHELSEA  ST.,  BOSTON,  03 

014002 

53 

II  II 

CUMMINS  HWY,  BOSTON,  03 

017903 

53 

H  II 

DANA  AVE,  BOSTON,  01 

018400 

53 

II  II 

DORCHESTER  AVE.,  BOSTON 

020805 

53 

II  II 

NORTHERN  AVE.,  BOSTON,  01 

053000 

54 

II  II 

PARK  ST.,  BOSTON 

New  project 

54 

II  II 

RESERVATION  RD.,  BOSTON 

New  Project 

54 

II  II 

SARATOGA  ST.,  BOSTON,  02 

127401 

54 

II  II 

SUMMER  ST,  BOSTON,  03 

132702 

54 

II  II 

SUMNER  ST.,  BOSTON,  01 

132700 

54 

II  II 

WEST  BROADWAY,  BROADWAY 

New  project 

55 

II  II 

WEST  SECOND  ST.,  BOSTON 

New  project 

55 

interstate  Transfer 

NORTHERN  AVENUE,  BOSTON 

65 

Interstate 

1-90/1-93 

01 1700 

68 

Interstate  Transfer 

HERALD  ST.,  BOSTON 

032008 

69 

*  Not  the  lead  community  for  this  project 
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FY  1992  TIP 
APPENDIX 


10.3    INDEX  OF  PROJECTS  BY  COMMUNITY  (cont.) 


Project  Name 

Project  # 

Page  # 

1  BOSTON 

Interstate  Transfer 

HIGH  ST.  TO  CAUSEWAY  ST. 

69 

II  II 

WASHINGTON  ST.,  BOSTON,  02 

1 38605 

69 

M  II 

WASHINGTON  ST.,  BOSTON,  04 

1 3861 0 

69 

National  Highway  System 

HIGH  ST.  TO  CAUSEWAY  ST. 

New  project 

70 

State  Urban/Rural  System 

BLUE  HILL  AVE.,  BOSTON,  02 

006001 

73 

II 

II 

BLUE  HILL  AVE.,  BOSTON,  03 

006002 

73 

II 

M 

BRIGHTON  AVENUE,  BOSTON 

008105 

74 

II 

II 

CITYWIDE  TRAFFIC  SIGNALS 

New  Project 

74 

II 

II 

COLUMBIA  RD.,  BOSTON,  05 

01 5851 

74 

11 

II 

COMMERCIAL  ST.,  BOSTON 

01 5905 

74 

II 

•1 

CONGRESS  ST.,  BOSTON,  01 

01 6700 

74 

II 

II 

ESSEX  ST.,  BOSTON 

024501 

74 

II 

II 

NEW  DUDLEY  ST.,  BOSTON,  01 

021 300 

75 

II 

II 

NORTHERN  AVE.  CONNECTOR 

New  Project 

75 

II 

II 

SOUTH  ST.,  BOSTON 

1 29325 

75 

II 

II 

WASHINGTON  ST.,  BOSTON,  03 

1 38570 

75 

Highway  Bridge  Replace.  &  Rehab. 

ADAMS  ST,  BOSTON,  01 

000600 

85 

II 

II 

ALBANY  ST.  &  BROADWAY 

New  project 

85 

M 

M 

CONGRESS  ST.,  BOSTON,  01 

01 6555 

85 

II 

H 

CUMMINS  HWY.,  BOSTON,  01 

f\'\  "7f\ r\ r\ 

01 7900 

86 

II 

II 

DORCHESTER  AVE.,  BOSTON 

020805 

86 

II 

HARVARD  ST.,  BOSTON 

03 1 1 02 

86 

11 

II 

1-93 

1/11  r\f\ 

161100 

86 

II 

II 

PARK  ST.,  BOSTON 

New  project 

86 

II 

II 

RESERVATION  RD.,  BOSTON 

New  project 

86 

II 

II 

SILVER  ST.,  BOSTON,  01 

129320 

87 

II 

II 

SPRAGUE  ST.,  BOSTON 

1 30802 

87 

H 

II 

SULLIVAN  SQUARE 

01  1810 

87 

II 

II 

SUMMER  ST.,  BOSTON,  02 

132701 

87 

II 

II 

WEST  BROADWAY,  BROADWAY 

New  project 

87 

II 

II 

WEST  SECOND  ST.,  BOSTON 

New  project 

87 

II 

II 

WEST  SIXTH  ST.,  BOSTON,  01 

140700 

88 

II 

M 

SPRING  ST.,  DEDHAM,  01 

030835* 

89 

Undetermined  Funding 

MASS.  AVE.,  BOSTON,  00 

043801 

104 

BRAINTREE 

State  Urban/Rural  System 

ELM  ST.,  BRAINTREE,  01 

024005 

75 

II 

II 

WILLARD  ST.,  QUINCY 

112150* 

78 

Undetermined  Funding 

UNION  ST.,  BRAINTREE,  01 

135250 

104 

BROOKLINE 

Urban  Systems 

Boston  Urb.  Area 

CYPRESS  ST,  BROOKLINE,  01 

01 8200 

50 

State  Urban/Rural  System 

BROOKLINE,  2  LOCATIONS,  01 

009350 

75 

BURLINGTON 

Urban  Systems  Boston  Urb.  Area 

WINN  ST.,  BURLINGTON 

086908 

50 

State  Urban/Rural  System 

CROSBY  DR.  (PHASE  II) 

029491 • 

73 

•  Not  the  lead  community  for  this  project 
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10.3    INDEX  OF  PROJECTS  BY  COMMUNITY  (cont.) 


Project  Name 

Project  # 

Page  # 

BURLINGTON 

Hazard  Elimination 

RTE.  128  @  RTF.  3,  BURLINGTON 

107701 

82 

Undetermined  Funding 

RTE.  3,  BURLINGTON,  05 

107700 

104 

CAMBRIDGE 

Urban  Systems  Boston  Urb.  Area 

LECHMERE,  PHASE  IV,  CAMBR. 

037823 

50 

Highway  Bridge  Replace.  &  Rehab. 

FRESH  POND  LANE,  CAMBRIDGE 

New  project 

55 

II  II 

RTE.  2,  CAMBRIDGE,  02 

096600 

55 

National  Highway  System 

RTE.  2/ALEWIFE  BROOK  PKWY. 

096608 

70 

Highway  Bridge  Replace.  &  Rehab. 

FRESH  POND  LANE,  CAMBRIDGE 

New  project 

88 

II  II 

WALDEN  ST.,  CAMBRIDGE 

160065 

88 

Undetermined  Funding 

RINDGE  AVE.  EXT.,  CAMBRIDGE 

060480 

104 

CANTON 

Highway  Bridge  Replace.  &  Rehab. 

SPAULDING  ST.,  CANTON,  01 

130555 

55 

II  M 

WASHINGTON  ST.,  CANTON 

New  Project 

55 

National  Highway  System 

CANTON-WELLESLEY 

086920 

70 

Highway  Bridge  Replace.  &  Rehab. 

DEDHAM  ST.,  CANTON 

019015 

88 

II  II 

HIGH  ST.,  CANTON,  Dl 

032209 

88 

n  II 

SPAULDING  ST.,  CANTON,  01 

130555 

88 

Undetermined  Funding 

RTE.  1-95/128  INTER.,  CANTON 

087790 

104 

II  II 

WASHINGTON  ST,  CANTON,  01 

138650 

104 

II  11 

RTE.128,  RANDOLPH,  01 

087800* 

106 

1  CHELSEA 

Highway  Bridge  Replace.  &  Rehab. 

CHELSEA  ST.,  BOSTON,  03 

014002* 

53 

II  II 

BELLINGHAM  ST.,  CHELSEA,  1 

004810 

56 

II  II 

BELLINGHAM  ST.,  CHELSEA,  1 

004810 

89 

1  CONCORD 

National  Highway  System 

CONCORD-ACTON,  RTE.  2 

096905  ? 

70 

M  II 

ROUTE  2,  CONCORD 

New  project 

70 

Undetermined  Funding 

ROUTE  2,  CONCORD,  05 

096906 

105 

DANVERS 

National  Highway  System 

RTE.  128,  PEABODY 

087612* 

71 

State  Urban/Rural  System 

HIGH  ST.,  DANVERS,  01 

032215 

76 

Hazard  Elimination 

ENDICOTT  ST.,  DANVERS 

024405 

82 

I  DEDHAM 

Urban  Systems  Boston  Urb.  Area 

WASHINGTON  ST,  BOSTON,  01 

138500* 

50 

Highway  Bridge  Replace.  &  Rehab. 

ROUTE  1,  DEDHAM  01 

New  project 

56 

II  II 

ROUTE  1,  DEDHAM  03 

New  project 

56 

II  II 

RTE.  1,  DEDHAM  04 

07541 0 

56 

National  Highway  System 

CANTON-WELLESLEY 

086920* 

70 

Highway  Bridge  Replace.  &  Rehab. 

ROUTE  1,  DEDHAM  03 

New  project 

89 

II  II 

ROUTE  1,  DEDHAM  01 

New  project 

89 

II  II 

RTE.  1,  DEDHAM  04 

075410 

89 

*  Not  the  lead  community  for  this  projea 
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D  ED HAM 

Highway  Bridge  Replace.  &  Rehab. 

ROUTE  109,  DEDHAM 

New  project 

89 

II  II 

SPRING  ST.,  DEDHAM,  01 

030835 

89 

DUXBURY 

Undetermined  Funding 

RTE.  3,  WEYMOUTH,  03 

109101* 
« 

106 

11  FOXBOROUGH 

Hazard  Elimination 

RTE.  1  &  PINE  ST.,  FOXBOROUGH 

075505 

63 

1         FRAMING  HAM  | 

Highway  Bridge  Replace.  &  Rehab. 

CONCORD  ST.,  FRAMINGHAM 

016450 

56 

National  Highway  System 

GOLDEN  TRIANGLE 

New  project 

71 

II  II 

FRAMINGHAM-SOUTHBOROUGH 

New  project 

70 

State  Urban/Rural  System 

RTE.  126,  FRAMINGHAM,  01 

086450 

76 

Highway  Bridge  Replace.  &  Rehab. 

BOSTON  RD.,  FRAMINGHAM,  01 

006850 

90 

11  II 

CONCORD  ST.,  FRAMINGHAM 

016450 

90 

FRANKLIN 

State  Urban/Rural  System 

RTE.  140,  FRANKLIN,  03 

092010 

76 

II  II 

ROUTE  140  CBD,  FRANKLIN 

New  project 

76 

Highway  Bridge  Replace.  &  Rehab. 

RTE.  140,  FRANKLIN 

092005 

90 

II  II 

RTE.  140,  FRANKLIN,  2 

092000 

90 

GLOUCESTER  | 

Highway  Bridge  Replace.  &  Rehab. 

THATCHER  RD.,  GLOUCESTER 

New  project 

56 

State  Urban/Rural  System 

ROUTE  128  ©BASS  &  EASTERN 

041504 

76 

Highway  Bridge  Replace.  &  Rehab. 

THATCHER  RD.,  GLOUCESTER 

New  project 

90 

HAMILTON 

Highway  Bridge  Replace.  &  Rehab. 

CUTLER  RD.,  HAMILTON 

New  project 

90 

HANOVER 

Urban  Systems  Boston  Urb.  Area 

RTE.  53,  HANOVER,  04 

1 1 4800 

50 

Hazard  Elimination 

RTE.  123,  HANOVER 

1 14805 

82 

Highway  Bridge  Replace.  &  Rehab. 

RTE.  53,  HANOVER,  01 

1 14500 

91 

Undetermined  Funding 

RTE.  3,  WEYMOUTH,  03 

109101* 

106 

HINGHAM 

Urban  Systems  Boston  Urb.  Area 

ROCKLAND  ST.,  HINGHAM 

027904 

50 

Highway  Bridge  Replace.  &  Rehab. 

ROUTE  3A,  HINGHAM 

1 10061 

57 

Hazard  Elimination 

RTE.  53,  HINGHAM 

1 14820 

82 

Highway  Bridge  Replace.  &  Rehab. 

ROUTE  3A,  HINGHAM 

1 10061 

91 

Undetermined  Funding 

RTE.  3,  WEYMOUTH,  03 

109101* 

106 

HOPKINTON 

Highway  Bridge  Replace.  &  Rehab. 

CEDAR  ST.,  HOPKINTON 

New  project 

91 

*  Not  the  lead  community  for  this  project 
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HUDSON 

Highway  Bridge  Replace.  &  Rehab. 

CHAPIN  RD.,  HUDSON 

160040 

91 

1^  IPSWICH 

Highway  Bridge  Replace.  &  Rehab. 

LABOR  IN  VAIN  RD.,  IPSWICH 

New  project 

91 

LEXINGTON 

Urban  Systems  Boston  Urb.  Area 

WOBURN-LEXINGTON  "M"  ROUTE 

043560 

51 

II  II 

MARRETT  RD.,  LEXINGTON,  01 

043550 

51 

State  Urban/Rural  System 

HARTWELL  AVE,  LEXINGTON,  0 

031050 

76 

1  LITTLETON 

Highway  Bridge  Replace.  &  Rehab. 

GREAT  RD.,  LITTLETON,  01 

029225 

91 

LYNN 

State  Urban/Rural  System 

WASH.  &  BROAD  STS.,  LYNN,  01 

138060 

77 

Highway  Bridge  Replace.  &  Rehab. 

FOX  HILL  RD.,  LYNN,  01 

026710 

92 

Urban  Systems  Boston  Urb.  Area 

EASTERN/BROADWAY,  MALDEN,  1 

023125 

51 

Highway  Bridge  Replace.  &  Rehab. 

CLIFTON  ST.,  MALDEN,  01 

015430 

57 

II  II 

MALDEN,  RTE.  1 

024724 

57 

H  N 

MOUNTAIN  AVE.,  MALDEN,  01 

048720 

57 

MARLBOROUGH 

State  Urban/Rural  System 

BOUNDARY  ST.,  MARLBOROUGH, 

006870 

77 

II  II 

MAPLE  ST.,  MARLBOROUGH 

043320 

77 

Undetermined  Funding 

1-495,  MARLBOROUGH 

06361 5 

105 

MARSHFIELD 

State  Urban/Rural  System 

RTE.139,  MARSHFIELD 

053306 

77 

II  11 

RTE.  139,  PEMBROKE 

1 14505* 

78 

Highway  Bridge  Replace.  &  Rehab. 

RTE.  3A,  MARSHFIELD,  01 

1 10200 

92 

Undetermined  Funding 

RTE.  3,  WEYMOUTH,  03 

109101* 

106 

MEDFIELD 

Highway  Bridge  Replace.  &  Rehab. 

CURVE  ST.,  MEDFIELD 

New  project 

92 

MEDFORD  1 

Highway  Bridge  Replace.  &  Rehab. 

COLLEGE  AVE.,  MEDFORD,  01 

015555 

57 

II  II 

NORTH  ST.,  MEDFORD,  01 

052300 

57 

II  II 

ROOSEVELT  CIRCLE,  MEDFORD 

New  project 

58 

II  II 

WEBSTER  ST.,  MEDFORD 

New  project 

58 

II  11 

COLLEGE  AVE.,  MEDFORD,  01 

01 5555 

92 

II  II 

GROVE  ST.,  MEDFORD,  1 

030100 

92 

II  II 

NORTH  ST.,  MEDFORD,  01 

052300 

92 

II  II 

ROOSEVELT  CIRCLE,  MEDFORD 

New  project 

93 

Highway  Bridge  Replace.  &  Rehab. 

WEBSTER  ST.,  MEDFORD 

New  project 

93 

•  Not  the  lead  community  for  this  project 
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MEDWAY 

National  Highway  System 

ROUTE  109,  MEDWAY,  01 

079800 

71 

MIDDLETON 

Urban  Systenns  Boston  Urb.  Area 

RT  114,  MIDDLETON,  02 

081781 

51 

State  Urban/Rural  System 

ROUTE  62,  MIDDLETON 

New  project 

77 

MILLIS 

National  Highway  System 

ROUTE  109,  MEDWAY,  01 

079800* 

71 

Highway  Bridge  Replace.  &  Rehab. 

MYRTLE  ST.,  MILLIS 

New  project 

93 

II  II 

PLAIN  ST.,  MILLIS,  01 

056560 

93 

Undetermined  Funding 

MILLIS,  7  LOCATIONS,  01 

047501 

105 

MILTON                                                                                                               ^  ' 

Urban  Systems  Boston  Urb.  Area 

MILTON,  8  LOCATIONS,  01 

047600 

51 

Highway  Bridge  Replace.  &  Rehab. 

MILTON,  ADAMS  ST. 

022450 

58 

National  Highway  System 

EAST  MILTON,  LANDSCAPED 

New  project 

71 

State  Urban/Rural  System 

RTE.  28,  MILTON,  02 

106901 

77 

Highway  Bridge  Replace.  &  Rehab. 

ADAMS  ST,  BOSTON,  01 

000600* 

85 

II  II 

MILTON,  ADAMS  ST. 

022450 

93 

Other  Federal  Aid 

DEMONSTRATION  PROGRAM 

022450 

100 

1  NATICK 

Highway  Bridge  Replace.  &  Rehab, 

COCHITUATE  ST.,  NATICK 

New  project 

58 

II  II 

LOKER  ST.,  NATICK 

New  project 

58 

II  H 

COCHITUATE  ST.,  NATICK 

New  project 

93 

II  H 

LOKER  ST.,  NATICK 

New  project 

94 

II  II 

SPRING  ST.,  NATICK 

126201 

94 

Undetermined  Funding 

NORTH  MAIN  ST.,  NATICK,  01 

052160 

105 

II  II 

WALNUT  ST.,  NATICK,  01 

137315 

105 

NEEDHAM 

Highway  Bridge  Replace.  &  Rehab. 

HIGHLAND  AVE.,  NEEDHAM 

032610 

58 

II  II 

KENDRICK  ST.,  NEEDHAM 

036160 

59 

M  H 

R.R.BR./RTE.128,  NEEDHAM 

087405 

59 

National  Highway  System 

CANTON-WELLESLEY 

086920* 

70 

State  Urban/Rural  System 

HIGHLAND  AVE.  CORRIDOR,  01 

032670 

78 

Highway  Bridge  Replace.  &  Rehab. 

HIGHLAND  AVE.,  NEEDHAM 

03261 0 

94 

II  II 

KENDRICK  ST.,  NEEDHAM 

036160 

94 

H  II 

R.R.BR./RTE.128,  NEEDHAM 

087405 

94 

|i  NEWTON 

State  Urban/Rural  System 

HIGHLAND  AVE.  CORRIDOR,  01 

032670* 
« 

78 

NORWELL 

Undetermined  Funding 

REST  AREA  RTE.  3,  NORWELL 

0601 56 

105 

Undetermined  Funding 

REST  AREA  RTE.  3,  NORWELL 

060155 

105 

*  Not  the  lead  community  for  this  project 
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NORWELL 

Undetermined  Funding 

RTE.  3,  WEYMOUTH,  03 

109101* 

106 

NORWOOD 

Urban  Systems  Boston  Urb.  Area 

RTE.  1A,  NORWOOD,  03 

077560 

51 

1  PEABODY 

Hazard  Elimination 

LOWELL  ST.,  PEABODY 

040542 

63 

National  Highway  System 

RTE.  128,  PEABODY 

087612 

71 

Hazard  Elimination 

FOREST  ST.  @  LOWELL  ST. 

New  Project 

82 

Highway  Bridge  Replace.  &  Rehab. 

JOHNSON  ST.  EXT.,  PEABODY 

New  project 

94 

PEMBROKE 

State  Urban/Rural  System 

RTE.  139,  PEMBROKE 

1 14505 

78 

Highway  Bridge  Replace.  &  Rehab. 

RTE.  53,  HANOVER,  01 

1 14500* 

91 

Undetermined  Funding 

RTE.  3,  WEYMOUTH,  03 

109101* 

106 

1  QUINCY 

Highway  Bridge  Replace.  &  Rehab. 

ROUTE  3A,  QUINCY 

New  project 

59 

State  Urban/Rural  System 

WILLARD  ST.,  QUINCY 

112150 

78 

Highway  Bridge  Replace.  &  Rehab. 

ROUTE  3A,  QUINCY 

New  project 

59 

1  RANDOLPH 

State  Urban/Rural  System 

RANDOLPH,  5  LOCATIONS 

059800 

78 

Hazard  Elimination 

RTE.  28,  RANDOLPH 

107302 

83 

II  II 

RTE.  28,  RANDOLPH 

107301 

83 

Undetermined  Funding 

RTE.128,  RANDOLPH,  01 

087800 

106 

1  READING 

National  Highway  System 

RTES.  1-93/129,  WILMINGTON 

089200* 

71 

State  Urban/Rural  System 

RTE.  129,  WILMINGTON,  02 

089201* 

80 

Hazard  Elimination 

RTE.  28,  READING 

107303 

83 

REVERE 

Urban  Systems  Boston  Urb.  Area 

FENNO  ST.,  REVERE 

160005 

52 

State  Urban/Rural  System 

SALEM  &  LYNN  STREETS 

060180 

78 

Hazard  Elimination 

WASHINGTON  ST.,  REVERE 

131383 

83 

Highway  Bridge  Replace.  &  Rehab. 

RTE.  60,  REVERE,  01 

1 18000 

95 

ROCKLAND 

Undetermined  Funding 

RTE.  3,  WEYMOUTH,  03 

109101* 
« 

106 

SALEM 

Urban  Systems  Boston  Urb.  Area 

BEVERLY-SALEM  BRIDGE  &  BYPASS 

005402 

52 

II  II 

RILEY  PLAZA,  SALEM 

005325 

52 

Highway  Bridge  Replace.  &  Rehab. 

BEVERLY-SALEM  PROJ.,  02 

005403 

59 

II  II 

MARCH  ST.,  SALEM 

005415 

59 

State  Urban/Rural  System 

BEVERLY-SALEM  BRIDGE  &  BYPASS 

005405/0053 

78 

*  Not  the  lead  community  for  this  project 
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1  SALEM 

State  Urban/Rural  System 

PARKING  GARAGE,  SALEM 

New  project 

79 

Highway  Bridge  Replace.  &  Rehab. 

CONGRESS  ST.,  SALEM 

160070 

95 

SAUGUS  1 

Highway  Bridge  Replace.  &  Rehab. 

ESSEX  ST.,  SAUGUS,  01 

024700 

59 

II  II 

MAIN  ST.  BRIDGE 

024723 

60 

State  Urban/Rural  System 

WALNUT  &  MAIN  STS.,  SAUGUS 

024710 

79 

SCITUATE 

Highway  Bridge  Replace.  &  Rehab. 

RTE.  3A,  MARSHFIELD,  01 

110200* 

92 

Highway  Bridge  Replace.  &  Rehab. 

ED.  FOSTER  RD.,  SCITUATE,  01 

023399 

95 

W  SHARON 

Highway  Bridge  Replace.  &  Rehab. 

DEPOT  ST.,  SHARON 

New  project 

60 

II  II 

DEPOT  ST.,  SHARON 

New  project 

95 

pi  SOMERVILLE 

Highway  Bridge  Replace.  &  Rehab. 

CEDAR  ST.,  SOMERVILLE 

on  600 

60 

II  II 

DANE  ST.,  SOMERVILLE 

018449 

60 

H  H 

SCHOOL  ST.,  SOMERVILLE,  01 

127900 

60 

U  H 

SYCAMORE  ST.,  SOMERVILLE,  01 

New  project 

60 

II  II 

WALNUT  ST.,  SOMERVILLE,  01 

137349 

61 

State  Urban/Rural  System 

HIGHLAND  AVE.,  SOMERVILLE 

032655 

79 

Highway  Bridge  Replace.  &  Rehab. 

CEDAR  ST.,  SOMERVILLE,  01 

01 1600 

95 

II  II 

DANE  ST.,  SOMERVILLE,  01 

018449 

96 

n  H 

LOWELL  ST.,  SOMERVILLE,  01 

040550 

96 

H  N 

SCHOOL  ST.,  SOMERVILLE,  1 

127900 

96 

II  H 

SYCAMORE  ST.,  SOMERVILLE 

New  project 

96 

II  II 

WALNUT  ST.,  SOMERVILLE,  01 

137349 

96 

II  II 

WEBSTER  AVE.,  SOMERVILLE 

137350 

96 

SOUTHBOROUGH 

State  Urban/Rural  System 

FRAMINGHAM  RD.,  SOUTHBORO, 

027007 

79 

II  II 

VALLEY  RD.,  SOUTHBOROUGH 

026851 

79 

Highway  Bridge  Replace.  &  Rehab. 

RTE.  85,  SOUTHBOROUGH,  01 

123330 

97 

1  STONEHAM 

State  Urban/Rural  System 

MONTVALE  AVE.,  STONEHAM,  01 

048290 

79 

STOUGHTON 

State  Urban/Rural  System 

TURNPIKE  &  PLEASANT  STS., 

091555 

80 

Hazard  Elimination 

RTE.  138,  STOUGHTON,  1 

091000 

83 

SUDBURY 

Urban  Systems  Boston  Urb.  Area 

SUDBURY,  3  LOCATIONS,  01 

132100 

52 

Undetermined  Funding 

RTE.  20,  SUDBURY,  01 

100800 

1  06 

*  Not  the  lead  community  for  this  project 
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I  SWAMPSCOTT 

Highway  Bridge  Replace.  &  Rehab. 

DANVERS  RD.,  SWAMPSCOTT,  01 

018700 

97 

II  II 

ESSEX  ST.,  SWAMPSCOTT,  01 

024800 

97 

[F  WAKEFIELD 

Highway  Bridge  Replace.  &  Rehab. 

COOPER  ST.,  WAKEFIELD 

New  project 

61 

Hazard  Elimination 

VERNON  ST.,  WAKEFIELD 

088210 

63 

Highway  Bridge  Replace.  &  Rehab. 

COOPER  ST.,  WAKEFIELD 

New  project 

97 

WALPOLE 

Consolidated  Primary 

MAIN  ST.,  WALPOLE,  01 

042450 

48 

Highway  Bridge  Replace.  &  Rehab. 

WEST  ST.,  WALPOLE,  01 

141058 

61 

State  Urban/Rural  System 

WALPOLE,  3  LOCATIONS,  01 

137400 

80 

WALTHAM 

Hazard  Elimination 

BEAVER  ST.,  WALTHAM 

004605 

63 

II  II 

PROSPECT  ST.,  WALTHAM 

058904 

63 

Highway  Bridge  Replace.  &  Rehab. 

SOUTH  ST.,  WALTHAM-WESTON 

130375 

97 

WATERTOWN 

State  Urban/Rural  System 

WATERTOWN  ST.,  WATERTOWN 

049610 

80 

WAYLAND 

Highway  Bridge  Replace.  &  Rehab. 

RTE.  20,  WAYLAND 

105121 

97 

WELLESLEY 

Highway  Bridge  Replace.  &  Rehab. 

GLEN  RD.,  WELLESLEY 

028250 

61 

II  II 

KINGSBURY  ST.,  WELLESLEY,  01 

036500 

61 

II  II 

WESTON  RD.,  WELLESLEY,  01 

141630 

61 

National  Highway  System 

CANTON-WELLESLEY 

086920* 

70 

Highway  Bridge  Replace.  &  Rehab. 

CREST  RD.,  WELLESLEY 

036490 

98 

II  H 

ROUTE  9,  WELLESLEY,  03 

125299 

98 

1  WESTON 

Highway  Bridge  Replace.  &  Rehab. 

SOUTH  ST.,  WALTHAM-WESTON 

130375* 
* 

97 

WESTWOOD 

National  Highway  System 

CANTON-WELLESLEY 

086920' 

70 

Highway  Bridge  Replace.  &  Rehab. 

BLUE  HILL  DR.,  WESTWOOD,  02 

006201 

98 

WEYMOUTH 

Highway  Bridge  Replace.  &  Rehab. 

COLUMBIAN  ST.,  WEYMOUTH 

New  project 

62 

Hazard  Elimination 

ROUTE  18,  WEYMOUTH 

New  project 

83 

II  II 

RTE.  18,  WEYMOUTH 

095210 

84 

II  11 

RTE.  18,  WEYMOUTH 

095205 

84 

II  II 

RTE.  53,  WEYMOUTH 

1 14906 

84 

Highway  Bridge  Replace.  &  Rehab. 

COLUMBIAN  ST.,  WEYMOUTH 

New  project 

98 

Undetermined  Funding 

RTE.  3,  WEYMOUTH,  03 

109101 

106 

•  Not  the  lead  community  for  this  project 
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Highway  Bridge  Replace.  &  Rehab. 

MAIN  ST.,  WILMINGTON 

New  project 

62 

National  Highway  System 

RTES.  1-93/129,  WILMINGTON 

089200 

71 

State  Urban/Rural  System 

RTE.  125  @  BALLARDVALE  RD. 

086152 

80 

II  li 

RTE.  129,  WILMINGTON,  02 

089201 

80 

II  If 

DOWNTOWN  IMPROVEMENTS 

144354 

80 

Hazard  Elimination 

RTE.  125,  WILMINGTON 

086153 

84 

II  II 

BUTTERS  ROW,  WILMINGTON,  01 

009950 

106 

Highway  Bridge  Replace.  &  Rehab. 

EAMES  ST.,  WILMINGTON,  01 

022041 

98 

II  II 

MAIN  ST.,  WILMINGTON 

New  project 

98 

||  WILMINGTON 

II  II 

RTE,  62,  WILMINGTON,  01 

1 18605 

99 

Undetermined  Funding 

RTE.  125,  WILMINGTON,  01 

086151 

106 

II  II 

RTE.  62,  WILMINGTON,  02 

1 18606 

107 

WINTHROP 

Undetermined  Funding 

VETERANS  ROAD,  WINTHROP,  01 

135820 

107 

[i         WOBURN  1 

Urban  Systems  Boston  Urb.  Area 

WOBURN-LEXINGTON  "M"  ROUTE 

043560* 

51 

National  Highway  System 

RTE.  1-93,  WOBURN,  01 

072310 

71 

Hazard  Elimination 

MAIN  ST.,  WOBURN 

1 12355 

84 

*  Not  the  lead  community  for  this  project 
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Inner  Core 


Belmont 
II 

Boston 


RTE.  2/ALEWIFE  BROOK  PKWY.  096608* 

BELMONT,  7  INTERSECTIONS  02  004831 

CENT.  ARTERY  NORTH,  07  01  1  807 

1-90/1-93  01  1700 

1-93  01  1710 

BOSTON  PEDEST.  SIGNALS,  01  006800 

NEW  DUDLEY  ST,  BOSTON  021305 

NORTHERN  AVE.  CONNECT.  RDS.  053001 

WASHINGTON  ST,  BOSTON,  01  138500 

ALBANY  ST.  &  BROADWAY  New 

CHELSEA  ST.,  BOSTON,  03  014002 

CUMMINS  HWY,  BOSTON,  03  01  7903 

DANA  AVE,  BOSTON,  01  018400 

DORCHESTER  AVE.,  BOSTON  020805 

NORTHERN  AVE.,  BOSTON,  01  053000 

PARK  ST.,  BOSTON  New 

RESERVATION  RD.,  BOSTON  New 

SARATOGA  ST.,  BOSTON,  02  127401 

SUMMER  ST,  BOSTON,  03  132702 

SUMNER  ST.,  BOSTON,  01  132700 

WEST  BROADWAY,  BROADWAY  New 

WEST  SECOND  ST.,  BOSTON  New 
NORTHERN  AVENUE,  BOSTON 

1-90/1-93  01  1  700 
HIGH  ST  TO  CAUSEWAY  ST. 

WASHINGTON  ST,  BOSTON,  02  138605 

WASHINGTON  ST.,  BOSTON,  04  138610 

HIGH  ST.  TO  CAUSEWAY  ST.  New 

BLUE  HILL  AVE.,  BOSTON,  02  006001 

BLUE  HILL  AVE.,  BOSTON,  03  006002 

CITYWIDE  TRAFFIC  SIGNALS  New 

BRIGHTON  AVENUE,  BOSTON  008105 

COLUMBIA  RD.,  BOSTON,  05  015851 

COMMERCIAL  ST.,  BOSTON  015905 

CONGRESS  ST.,  BOSTON,  01  016700 

ESSEX  ST.,  BOSTON  024501 
NORTHERN  AVE.  CONNECTOR  RDS.  New 

NEW  DUDLEY  ST.,  BOSTON,  01  021  300 

SOUTH  ST.,  BOSTON  129325 

WASHINGTON  ST.,  BOSTON,  03  138570 

ADAMS  ST,  BOSTON,  01  000600 

ALBANY  ST.  &  BROADWAY  New 

CONGRESS  ST.,  BOSTON,  01  016555 

CUMMINS  HWY.,  BOSTON,  01  017900 

DORCHESTER  AVE.,  BOSTON  020805 

HARVARD  ST.,  BOSTON  031102 

1-93  161100 

PARK  ST.,  BOSTON  New 


National  Highway  System 

State  Urban/Rural  System 

Interstate 
II  II 

Interstate  "4R" 

Urban  Systems  City  of  Boston 


Urban  Systems  Boston  Urb.  Area 
Highway  Bridge  Replace.  &  Rehab. 


Interstate  Transfer 
Interstate 

Interstate  Transfer 


National  Highway  System 
State  Urban/Rural  System 


Highway  Bridge  Replace.  &  Rehab. 


70 
73 
46 
46 
47 
49 
49 
49 
50 
53 
53 
53 
53 
53 
54 
54 
54 
54 
54 
54 
55 
55 
64 
68 
69 
69 
69 
70 
73 
73 
74 
74 
74 
74 
74 
74 
75 
75 
75 
75 
85 
85 
85 
86 
86 
86 
86 
86 


*  Not  the  lead  community  for  this  project 
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Project  Name 

Project  # 

Funding  Category 

Page  i 

Inner  Core 

Boston 

RESERVATION  RD.,  BOSTON 

New 

Highway  Bridge  Replace.  &  Rehab. 

86 

II 

SILVER  ST.,  BOSTON,  01 

129320 

II  II 

87 

II 

SPRAGUE  ST.,  BOSTON 

130802 

H  II 

87 

II 

SULLIVAN  SQUARE 

01 1810 

M  II 

87 

II 

SUMMER  ST.,  BOSTON,  02 

132701 

II  II 

87 

II 

WEST  BROADWAY,  BROADWAY 

New 

n  H 

87 

II 

WEST  SECOND  ST.,  BOSTON 

New 

II  II 

87 

II 

WEST  SIXTH  ST.,  BOSTON,  01 

140700 

II  II 

88 

II 

SPRING  ST.,  DEDHAM,  01 

030835* 

II  II 

89 

II 

MASS.  AVE.,  BOSTON,  00 

043801 

Undetermined  Funding 

104 

Quincy 

ROUTE  3A,  QUINCY 

New 

Highway  Bridge  Replace.  &  Rehab. 

59 

Braintree 

ELM  ST.,  BRAINTREE,  01 

024005 

State  Urban/Rural  System 

75 

II 

WILLARD  ST.,  QUINCY 

112150* 

II  II 

78 

II 

UNION  ST.,  BRAINTREE,  01 

135250 

Undetermined  Funding 

104 

Brook  line 

CYPRESS  ST,  BROOKLINE,  01 

018200 

Urban  Systems  Boston  Urb.  Area 

50 

II 

BROOKLINE,  2  LOCATIONS,  01 

009350 

State  Urban/Rural  System 

75 

Cambridge 

LECHMERE,  PHASE  IV,  CAMBR. 

037823 

Urban  Systems  Boston  Urb.  Area 

50 

II 

FRESH  POND  LANE,  CAMBRIDGE 

New 

Highway  Bridge  Replace.  &  Rehab. 

55 

II 

RTE.  2,  CAMBRIDGE,  02 

096600 

II  II 

55 

II 

RTE.  2/ALEWIFE  BROOK  PKWY. 

096608 

National  Highway  System 

70 

II 

FRESH  POND  LANE,  CAMBRIDGE 

New 

Highway  Bridge  Replace.  &  Rehab. 

88 

II 

WALDEN  ST.,  CAMBRIDGE 

160065 

II  II 

88 

II 

RINDGE  AVE.  EXT.,  CAMBRIDGE 

060480 

Undetermined  Funding 

104 

Chelsea 

CHELSEA  ST.,  BOSTON,  03 

014002* 

Highway  Bridge  Replace.  &  Rehab. 

53 

II 

BELLINGHAM  ST.,  CHELSEA,  1 

004810 

II  II 

55 

II 

BELLINGHAM  ST.,  CHELSEA,  1 

004810 

II  II 

89 

Lynn 

WASH.  &  BROAD  STS.,  LYNN,  01 

138060 

State  Urban/Rural  System 

77 

II 

FOX  HILL  RD.,  LYNN,  01 

026710 

Highway  Bridge  Replace.  &  Rehab. 

92 

Maiden 

EASTERN/BROADWAY,  MALDEN,  1 

023125 

Urban  Systems  Boston  Urb.  Area 

51 

II 

CLIFTON  ST.,  MALDEN,  01 

015430 

Highway  Bridge  Replace.  &  Rehab. 

57 

H 

MALDEN,  RTE.  1 

024724 

II  II 

57 

II 

MOUNTAIN  AVE.,  MALDEN,  01 

048720 

H  II 

57 

Medford 

COLLEGE  AVE.,  MEDFORD,  01 

015555 

II  II 

57 

u 

NORTH  ST.,  MEDFORD,  01 

052300 

II  II 

57 

II 

ROOSEVELT  CIRCLE,  MEDFORD 

New 

II  II 

58 

H 

WEBSTER  ST.,  MEDFORD 

New 

II  II 

58 

II 

COLLEGE  AVE.,  MEDFORD,  01 

015555 

M  II 

92 

II 

GROVE  ST.,  MEDFORD,  1 

030100 

II  II 

92 

II 

NORTH  ST.,  MEDFORD,  01 

052300 

M  II 

92 

II 

ROOSEVELT  CIRCLE,  MEDFORD 

New 

II  II 

93 

II 

WEBSTER  ST.,  MEDFORD 

New 

II  II 

93 

Newton 

HIGHLAND  AVE.  CORRIDOR,  01 

032670* 

State  Urban/Rural  System 

78 

II 

ROUTE  3A,  QUINCY 

New 

Highway  Bridge  Replace.  &  Rehab. 

95 

II 

WILLARD  ST.,  QUINCY 

1 12150 

State  Urban/Rural  System 

78 

Randolph 

RANDOLPH,  5  LOCATIONS 

059800 

State  Urban/Rural  System 

78 

II 

RTE.  28,  RANDOLPH 

107302 

Hazard  Elimination 

83 

II 

RTE.  28,  RANDOLPH 

107301 

II  II 

83 

II 

RTE.128,  RANDOLPH,  01 

087800 

Undetermined  Funding 

106 

*  Not  the  lead  community  for  this  projea 
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Project  Name 

Project  # 

Funding  Category 

Page  * 

Inner  Core 

r\c  V d 

FENNO  ST  REVERE 

1 60005 

Urban  Svstems  Boston  Urb  Area 

52 

II 

SAI  FM  A  I  YNN  STRFFTS 

•i7/\l_l-IVI   Ol    L.  1  1  ^  1  ^   Jt  r\l_l_  1 

0601 80 

\J\j\J  1  \J\J 

Statp  I  ]rh;in/Riiral  Sv^itpm 

78 

II 

WA^iHINriTDM  RFVFRF 

1  O  i  o  o  o 

1— I^T^^rH  Flimin^tir^n 
tiaZ-aiKj  [-1 1 1 1 1 1 1  laii vyi  1 

ft"? 

II 

CTF   An    RFVFRF  fll 

1 1 Rnnn 

1  1  ouuu 

1— lionvA/aw  RriHop  Roril^f^p  RpnaK 
rileilWay  Di  iu^cr  iNcpial^c.  iNclldU. 

V  D 

C  -a  1 1  oi  1  c 

074700 

11  II 

II 

MAIM  RRinnp 

fVi/MI>  Ol.  Dlxll_-/VjL 

II  II 

uu 

II 

WAI  NI  IT      MAIN  STS    SAl  JDl  JS 

024710 

^t^tp  1 1  rh^  n/R I  ir3 1  ^v^tpm 

Olcli\^  V../ 1  Ud  1 1/ r\Lii  d  1  .^yoLdii 

79 

II 

CFHAR          ^iDMFRVll  1  F 

ni 1 ^nn 

Hiohw^v  RriHop  Rpnl^f'p   Ri  Rphah 
iiigiiwav  Lfi  lu^c  ixcLiidi-C.  oc  ixci idu. 

60 

D(jn  ici  VI 1  ic 

nAMF  <JT    ^iOMFRVII  1  F 

ni ft44Q 

II  II 

II 

^iCHOni  ^T    <^nMFRVII  1  F  ni 

1 ?7Qnn 

II  II 

II 

^iYCAMDRF  <iT    ^^DMFRVII  1  F  fll 

NJPVA/ 

II  II 

fin 

II 

WAI  NUT  ST    SOMFRVILLE  01 

1 37349 

II  II 

61 

II 

HIGHIANDAVF  SOMFRVIILF 

032655 

^tatp  llrhan/Riiral  SvQtpm 

^ici iL/dii/iNvjidi  .jy^iciii 

79 

II 

CEDAR  ST    SOMERVILLE  01 

01 1 600 

Hiphwav  Rridpp  Rpniarp  A  Rehab 

95 

II 

DANE  ST    SDMFRVlllF  01 

01 8449 

II  II 

96 

II 

LOWELL  ST.,  SOMERVILLE,  01 

040550 

11  II 

96 

II 

SCHOOL  ST    SOMERVILLE  1 

1 27900 

11  II 

96 

II 

SYCAMORE  ST.,  SOMERVILLE 

New 

II  II 

96 

li 

WALNUT  ST.,  SOMERVILLE,  01 

137349 

II  II 

96 

II 

WEBSTER  AVE.,  SOMERVILLE 

137350 

II  II 

96 

Waltham 

BEAVER  ST.,  WALTHAM 

004605 

Hazard  Elimination 

63 

II 

PROSPECT  ST.,  WALTHAM 

058904 

II  II 

63 

II 

SOUTH  ST.,  WALTHAM-WESTON 

130375 

Highway  Bridge  Replace.  &  Rehab. 

97 

Watertown 

WATERTOWN  ST.,  WATERTOWN 

049610 

State  Urban/Rural  System 

80 

Winthrop 

VETERANS  ROAD,  WINTHROP,  01 

135820 

Undetermined  Funding 

107 

MAGIC 

Acton 

GREAT  RD./MAIN  ST.,  ACTON 

104748 

Consolidated  Primary 

48 

II 

RTE.  27,  ACTON,  03 

104749 

Highway  Bridge  Replace.  &  Rehab. 

85 

II 

ROUTE  2,  CONCORD,  05 

096906* 

Undetermined  Funding 

105 

Concord 

CONCORD-ACTON,  RTE.  2 

096905 

National  Highway  System 

70 

II 

ROUTE  2,  CONCORD 

New 

II  II 

70 

II 

ROUTE  2,  CONCORD,  05 

096906 

Undetermined  Funding 

105 

Hudson 

CHAPIN  RD.,  HUDSON 

160040 

Highway  Bridge  Replace.  &  Rehab. 

91 

Littleton 

GREAT  RD.,  LITTLETON,  01 

029225 

II  II 

91 

Marlborough 

BOUNDARY  ST.,  MARLBOROUGH, 

006870 

State  Urban/Rural  System 

77 

II 

MAPLE  ST.,  MARLBOROUGH 

043320 

II  II 

77 

II 

1-495,  MARLBOROUGH 

063615 

Undetermined  Funding 

105 

Sudbury 

SUDBURY,  3  LOCATIONS,  01 

132100 

Urban  Systems  Boston  Urb.  Area 

52 

II 

RTE.  20,  SUDBURY,  01 

100800 

Undetermined  Funding 

106 

Metrowest 

Ashland 

FOUNTAIN  STREET,  ASHLAND 

New 

Highway  Bridge  Replace.  &  Rehab. 

53 

II 

FOUNTAIN  STREET,  ASHLAND 

New 

II  II 

85 

II 

HIGH  ST.,  ASHLAND 

160060 

II  II 

85 

Framingham 

CONCORD  ST.,  FRAMINGHAM 

016450 

II  II 

56 

II 

GOLDEN  TRIANGLE 

New 

National  Highway  System 

71 

*  Not  the  lead  community  for  this  project 
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Project  Name 

Project  # 

Funding  Category 

Page  # 

Metrowest 

Framingham 

FRAMINGHAM-SOUTHBOROUGH 

New 

National  Highway  System 

70 

II 

RTE.  126,  FRAMINGHAM,  01 

086450 

State  Urban/Rural  System 

76 

II 

BOSTON  RD.,  FRAMINGHAM,  01 

006850 

Highway  Bridge  Replace.  &  Rehab. 

90 

II 

CONCORD  ST.,  FRAMINGHAM 

016450 

II  II 

90 

Marlborough 

BOUNDARY  ST.,  MARLBOROUGH, 

006870 

State  Urban/Rural  System 

77 

II 

MAPLE  ST.,  MARLBOROUGH 

043320 

II  II 

77 

II 

1-495,  MARLBOROUGH 

063615 

Undetermined  Funding 

105 

Natick 

COCHITUATE  ST.,  NATICK 

New 

Highway  Bridge  Replace.  &  Rehab. 

58 

II 

LOKER  ST.,  NATICK 

New 

II  II 

58 

II 

COCHITUATE  ST.,  NATICK 

New 

N  II 

93 

II 

LOKER  ST.,  NATICK 

New 

N  II 

94 

II 

SPRING  ST.,  NATICK 

126201 

II  II 

94 

II 

NORTH  MAIN  ST.,  NATICK,  01 

052160 

Undetermined  Funding 

105 

II 

WALNUT  ST.,  NATICK,  01 

137315 

II  II 

105 

Southborough 

FRAMINGHAM  RD.,  SOUTHBORO, 

027007 

State  Urban/Rural  System 

79 

II 

VALLEY  RD.,  SOUTHBOROUGH 

026851 

II  II 

79 

II 

RTE.  85,  SOUTHBOROUGH,  01 

123330 

Highway  Bridge  Replace.  &  Rehab. 

97 

Sudbury 

SUDBURY,  3  LOCATIONS,  01 

132100 

Urban  Systems  Boston  Urb.  Area 

52 

II 

RTE.  20,  SUDBURY,  01 

100800 

Undetermined  Funding 

106 

Wayland 

RTE.  20,  WAYLAND 

105121 

Highway  Bridge  Replace.  &  Rehab. 

97 

Wellesley 

GLEN  RD.,  WELLESLEY 

028250 

II  II 

61 

II 

KINGSBURY  ST.,  WELLESLEY,  01 

036500 

II  II 

61 

II 

WESTON  RD.,  WELLESLEY,  01 

141630 

II  II 

61 

II 

CANTON-WELLESLEY 

086920* 

National  Highway  System 

70 

II 

CREST  RD.,  WELLESLEY 

036490 

Highway  Bridge  Replace.  &  Rehab. 

98 

II 

ROUTE  9,  WELLESLEY,  03 

125299 

II  II 

98 

Weston 

SOUTH  ST.,  WALTHAM-WESTON 

130375* 

II  II 

97 

1                   North  Shore 

Beverly 

BEVERLY-SALEM  PROJ.,  02 

005403* 

Highway  Bridge  Replace.  &  Rehab. 

59 

II 

CABOT/CONANT  STS.,  BEVERLY 

157255 

Hazard  Elimination 

82 

Danvers 

RTE.  128,  PEABODY 

08761 2* 

National  Highway  System 

71 

II 

HIGH  ST.,  DANVERS,  01 

032215 

State  Urban/Rural  System 

76 

II 

ENDICOTT  ST.,  DANVERS 

024405 

Hazard  Elimination 

82 

Gloucester 

THATCHER  RD.,  GLOUCESTER 

New 

Highway  Bridge  Replace.  &  Rehab. 

56 

II 

ROUTE  128  ©BASS  &  EASTERN  AVES. 

041504 

State  Urban/Rural  System 

76 

H 

THATCHER  RD.,  GLOUCESTER 

New 

Highway  Bridge  Replace.  &  Rehab. 

90 

Hamilton 

CUTLER  RD.,  HAMILTON 

New 

II  II 

90 

Ipswitch 

LABOR  IN  VAIN  RD.,  IPSWICH 

New 

II  It 

91 

Middleton 

RT  114,  MIDDLETON,  02 

081781 

Urban  Systems  Boston  Urb.  Area 

51 

II 

ROUTE  62,  MIDDLETON 

New 

State  Urban/Rural  System 

77 

Peabody 

LOWELL  ST.,  PEABODY 

040542 

Hazard  Elimination 

63 

II 

RTE.  128,  PEABODY 

087612 

National  Highway  System 

71 

II 

FOREST  ST.  @  LOWELL  ST. 

New 

Hazard  Elimination 

82 

II 

JOHNSON  ST.  EXT.,  PEABODY 

New 

Highway  Bridge  Replace.  &  Rehab. 

94 

Salem 

BEVERLY-SALEM  BRIDGE  &  BYPASS 

005402 

Urban  Systems  Boston  Urb.  Area 

52 

II 

RILEY  PLAZA,  SALEM 

005325 

II  II 

52 

*  Not  the  lead  community  for  this  project 
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Project  Name 

Project  # 

Funding  Category 

Page  # 

North  Shore 

Salem 

BEVERLY-SALEM  PROJ.,  02 

005403 

Highway  Bridge  Replace.  &  Rehab. 

59 

II 

MARCH  ST.,  SALEM 

005415 

II  II 

59 

II 

PARKING  GARAGE,  SALEM 

New 

II  II 

79 

II 

CONGRESS  ST.,  SALEM 

160070 

II  II 

95 

Swampscott 

DANVERS  RD.,  SWAMPSCOTT,  01 

018700 

II  11 

97 

II 

ESSEX  ST.,  SWAMPSCOTT,  01 

024800 

II  II 

97 

1               North  Suburban 

Bedford 

CROSBY  DR.  (PHASE  II) 

029491 

State  Urban/Rural  System 

73 

II 

CROSBY  DR.  (PHASE  III) 

029492 

II  II 

73 

H 

GREAT  RD,  BEDFORD,  01 

029500 

II  II 

73 

II 

RTES.  3  &  62,  BEDFORD 

1 08504 

Hazard  Elimination 

82 

Burlington 

WINN  ST.,  BURLINGTON 

086908 

Urban  Systems  Boston  Urb.  Area 

50 

II 

RTE.  128  @  RTE.  3,  BURLINGTON 

107701 

Hazard  Elimination 

82 

II 

RTE.  3,  BURLINGTON,  05 

107700 

Undetermined  Funding 

104 

Lexington 

WOBURN-LEXINGTON  "M"  ROUTE 

043560 

Urban  Systems  Boston  Urb.  Area 

51 

II 

MARRETT  RD.,  LEXINGTON,  01 

043550 

II  II 

51 

II 

HARTWELL  AVE,  LEXINGTON,  0 

031050 

State  Urban/Rural  System 

76 

Reading 

RTES.  1-93/129,  WILMINGTON 

089200* 

National  Highway  System 

71 

II 

RTE.  129,  WILMINGTON,  02 

089201* 

State  Urban/Rural  System 

80 

II 

RTE.  28,  READING 

107303 

Hazard  Elimination 

83 

Stoneham 

MONTVALE  AVE.,  STONEHAM,  01 

048290 

State  Urban/Rural  System 

79 

Wakefield 

COOPER  ST.,  WAKEFIELD 

New 

Highway  Bridge  Replace.  &  Rehab. 

61 

II 

VERNON  ST.,  WAKEFIELD 

08821 0 

Hazard  Elimination 

63 

COOPER  ST.,  WAKEFIELD 

New 

Highway  Bridge  Replace.  &  Rehab. 

97 

Wilmington 

MAIN  ST.,  WILMINGTON 

New 

II  II 

62 

II 

RTES.  1-93/129,  WILMINGTON 

089200 

National  Highway  System 

71 

II 

RTE.  125  @  BALLARDVALE  RD. 

086152 

State  Urban/Rural  System 

80 

II 

RTE.  129,  WILMINGTON,  02 

089201 

II  II 

80 

II 

DOWNTOWN  IMPROVEMENTS 

144354 

II  II 

80 

II 

RTE.  125,  WILMINGTON 

086153 

Hazard  Elimination 

84 

II 

FAMES  ST.,  WILMINGTON,  01 

022041 

Highway  Bridge  Replace.  &  Rehab. 

98 

II 

MAIN  ST.,  WILMINGTON 

New 

II  II 

98 

II 

RTE.  62,  WILMINGTON,  01 

118605 

II  II 

99 

II 

RTE.  125,  WILMINGTON,  01 

086151 

Undetermined  Funding 

106 

II 

RTE.  62,  WILMINGTON,  02 

118606 

II  II 

107 

II 

BUTTERS  ROW,  WILMINGTON,  01 

009950 

II  II 

106 

Woburn 

WOBURN-LEXINGTON  "M"  ROUTE 

043560* 

Urban  Systems  Boston  Urb.  Area 

51 

II 

RTE.  1-93,  WOBURN,  01 

072310 

National  Highway  System 

71 

II 

MAIN  ST.,  WOBURN 

1 12355 

Hazard  Elimination 

84 

South  Shore 

Duxbury 

RTE.  3,  WEYMOUTH,  03 

109101* 

Undetermined  Funding 

106 

II 

RTE.  53,  HANOVER,  04 

1 1 4800 

Urban  Systems  Boston  Urb.  Area 

50 

II 

RTE.  123,  HANOVER 

1 14805 

Hazard  Elimination 

82 

II 

RTE.  53,  HANOVER,  01 

1 14500 

Highway  Bridge  Replace.  &  Rehab. 

91 

Hanover 

RTE.  3,  WEYMOUTH,  03 

109101* 

Undetermined  Funding 

106 

*  Not  the  lead  community  for  this  project 
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Page  # 

South  Shore 

1  III  1  c^l  ICII  1  1 

RDCKIAND  ST  HINGHAM 

027904 

1  IrK^n  ^\/ctpmc  Rr»ctr\n  t  \rV\  Arora 
\..'iuciii  .jyjiciiis  D^oiui  1  I.JIU.  /Vied 

M 

ROIJTF  "^A  HINCIHAM 

1 1  nofii 
1  1  1 

HionvA/av/  RriHop  Rpoiar'P    J?^  RoKaW 
nigiiway  Dilute  iVcpicil^c.  Qi  i\ciiaL/. 

H 

RTF  HINHHAM 

1 1 4H70 

1  1  ^  w 

iiaZ.aiU  L.  1 1 1 1 1 1 1  icILlUi  1 

R9 
Oz. 

II 

ROUTE  "^A  HINOHAM 

1 1 OOfil 

Hiohwav  RriHop  Rpniarp   SL  RphaK 

1  llgilwciY  L/l  lUKC  iXClJIa^C  Oi  rxCi  IdL/. 

Q  1 

II 

RTF   ^   WFYMOUTH  (T? 

1 091 01  * 

1  1  nnptprm I npri  PiinHincr 
i../ 1  lucici  1 1 11 1  icu  r Uiiuime 

1  DA 
1  UD 

Kyi^rchfiplH 
rvicli  ^1 1 1  i\r  1 VJ 

RTF  1  ^9   MARSHFIFI  D 

0'i33nfi 

^t^tp  1  1  rKa  n/Ri  ira  1  Qv/ctpm 
Olalc  \J  1  Uoi  1/ l\Ui  dl  Oyalclli 

77 

II 

RTF  139  PEMBROKE 

1 1 4505* 

1    1  "  J  V/  J 

M  II 

/  o 

II 

RTF   3A  MARSHFIFI  D  Dl 

1 1 0200 

HJohvA/av/  RriWop  Rpnl^fP    Rj  RpKsht 
nigiiwdy  Dilute  ixcjjidi^c.  ot  ivciiuu. 

Q  9 

II 

RTF       WFYMOUTH  03 

1 0Q1 01  * 

1  1  nHptprmi np/H  FiinHino 

f  lUCLCI  1 1 1 1 1 ICU  rUMUIjli^ 

1  C\f% 

1  uo 

NJrir\A/p|  1 

1  NiJI  WCI 1 

REST  AREA  RTE   3   NORWEI  1 

flAOl  "^A 

UO  U  1  ^  Q 

II  11 

1  n«; 
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II 

RTE  3  WEYMOUTH  03 

1 091 01  * 

UnHptprminpH  Eiindino 

Kj  llUdCllflllldJ      i  UllUlllk^ 

1  06 

Rockland 

RTE.  3,  WEYMOUTH,  03 

109101* 

II  II 

106 

^  Vi.  1  I U  CI 

RTE  3A  MARSHEIELD  01 

IN  1  L.*     ^  9  \p    ITI/^IN^I    II    IL>La  La/  f    \J  1 

1 1 0200* 

Hiphwav  RriHop  Rpniarp  Ri  Rphah 

92 

II 

ED.  FOSTER  RD.,  SCITUATE,  01 

023399 

11  11 

95 

Weymouth 

COLUMBIAN  ST.,  WEYMOUTH 

New 

II  II 

62 

II 

ROUTE  18,  WEYMOUTH 

New 

Hazard  Elimination 

83 

II 

RTE.  18,  WEYMOUTH 

095210 

II  II 

84 

II 

RTE.  18,  WEYMOUTH 

095205 

II  II 

84 

II 

RTE.  53,  WEYMOUTH 

1 14906 

II  II 

84 

II 

COLUMBIAN  ST.,  WEYMOUTH 

New 

Highway  Bridge  Replace.  &  Rehab. 

98 

II 

RTE.  3,  WEYMOUTH,  03 

109101 

Undetermined  Funding 

106 

Southwest 

Franklin 

RTE.  140,  FRANKLIN,  03 

092010 

State  Urban/Rural  System 

76 

II 

ROUTE  140  CBD,  FRANKLIN 

New 

II  II 

76 

II 

RTE.  140,  FRANKLIN 

092005 

Highway  Bridge  Replace.  &  Rehab. 

90 

II 

RTE.  140,  FRANKLIN,  2 

092000 

II  II 

90 

Hopkinton 

CEDAR  ST.,  HOPKINTON 

New 

II  II 

91 

Medway 

ROUTE  109,  MEDWAY,  01 

079800 

National  Highway  System 

71 

Millis 

ROUTE  109,  MEDWAY,  01 

079800* 

II  II 

71 

II 

MYRTLE  ST.,  MILLIS 

New 

Highway  Bridge  Replace.  &  Rehab. 

93 

II 

PLAIN  ST.,  MILLIS,  01 

056560 

II  II 

93 

II 

MILLIS,  7  LOCATIONS,  01 

047501 

Undetermined  Funding 

105 

Three  Rivers 

CANTON 

WASHINGTON  ST.,  CANTON 

New 

Highway  Bridge  Replace.  &  Rehab. 

55 

n 

SPAULDING  ST.,  CANTON,  01 

130555 

II  II 

55 

II 

CANTON-WELLESLEY 

086920 

National  Highway  System 

70 

II 

DEDHAM  ST.,  CANTON 

019015 

Highway  Bridge  Replace.  &  Rehab. 

88 

H 

HIGH  ST.,  CANTON,  D1 

032209 

II  II 

88 

II 

SPAULDING  ST.,  CANTON,  01 

130555 

11  II 

89 

II 

RTE.  1-95/128  INTER.,  CANTON 

087790 

Undetermined  Funding 

104 

II 

WASHINGTON  ST,  CANTON,  01 

138650 

II  II 

1  04 

II 

RTE.128,  RANDOLPH,  01 

087800* 

II  II 

106 

•  Not  the  lead  community  for  this  project 
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10.4    INDEX  OF  PROJECTS  BY  SUBREGION  (cont.) 


Project  Name 

Project  # 

Funding  Category 

Page  1 

Three  Rivers 

Dedham 

WASHINGTON  ST,  BOSTON,  01 

138500* 

Urban  Systenns  Boston  Urb.  Area 

50 

11 

ROUTE  1,  DEDHAM  01 

New 

Highway  Bridge  Replace.  &  Rehab. 

56 

n 

ROUTE  1 ,  DEDHAM  03 

New 

II  II 

56 

II 

RTE.  1,  DEDHAM  04 

075410 

II  II 

56 

II 

CANTON-WELLESLEY 

086920* 

National  Highway  System 

70 

II 

ROUTE  1,  DEDHAM  03 

New 

Highway  Bridge  Replace.  &  Rehab. 

89 

II 

ROUTE  1 ,  DEDHAM  01 

New 

II  II 

89 

II 

RTE.  1,  DEDHAM,04 

075410 

II  II 

89 

H 

ROUTE  109,  DEDHAM 

New 

Highway  Bridge  Replace.  &  Rehab. 

89 

II 

SPRING  ST.,  DEDHAM,  01 

030835 

II  II 

89 

Foxborough 

RTE.  1  &  PINE  ST.,  FOXBOROUGH 

075505 

Hazard  Elimination 

63 

Medfield 

CURVE  ST.,  MEDFIELD 

New 

Highway  Bridge  Replace.  &  Rehab. 

92 

Milton 

MILTON,  8  LOCATIONS,  01 

047600 

Urban  Systems  Boston  Urb.  Area 

51 

II 

MILTON,  ADAMS  ST. 

022450 

Highway  Bridge  Replace.  &  Rehab. 

58 

II 

EAST  MILTON,  LANDSCAPED  DECK 

New 

National  Highway  System 

71 

II 

RTE.  28,  MILTON,  02 

106901 

State  Urban/Rural  System 

77 

II 

ADAMS  ST,  BOSTON,  01 

000600* 

Highway  Bridge  Replace.  &  Rehab. 

85 

H 

MILTON,  ADAMS  ST. 

022450 

II  II 

93 

II 

DEMONSTRATION  PROGRAM 

022450 

Other  Federal  Aid 

100 

Needham 

HIGHLAND  AVE.,  NEEDHAM 

032610 

Highway  Bridge  Replace.  &  Rehab. 

58 

II 

KENDRICK  ST.,  NEEDHAM 

036160 

II  II 

59 

II 

R.R.BR./RTE.128,  NEEDHAM 

087405 

II  H 

59 

II 

CANTON-WELLESLEY 

086920* 

National  Highway  System 

70 

II 

HIGHLAND  AVE.  CORRIDOR,  01 

032670 

State  Urban/Rural  System 

78 

II 

HIGHLAND  AVE.,  NEEDHAM 

032610 

Highway  Bridge  Replace.  &  Rehab. 

94 

II 

KENDRICK  ST.,  NEEDHAM 

036160 

II  II 

94 

II 

R.R.BR./RTE.128,  NEEDHAM 

087405 

II  II 

94 

Norwood 

RTE.  1A,  NORWOOD,  03 

077560 

Urban  Systems  Boston  Urb.  Area 

51 

Sharon 

DEPOT  ST.,  SHARON 

New 

Highway  Bridge  Replace.  &  Rehab, 

60 

II 

DEPOT  ST.,  SHARON 

New 

II  II 

95 

Stoughton 

TURNPIKE  &  PLEASANT  STS., 

091555 

State  Urban/Rural  System 

80 

II 

RTE.  138,  STOUGHTON,  1 

091000 

Hazard  Elimination 

83 

Walpole 

MAIN  ST.,  WALPOLE,  01 

042450 

Consolidated  Primary 

48 

II 

WEST  ST.,  WALPOLE,  01 

141058 

Highway  Bridge  Replace.  &  Rehab. 

61 

II 

WALPOLE,  3  LOCATIONS,  01 

137400 

State  Urban/Rural  System 

80 

Westwood 

CANTON-WELLESLEY 

086920* 

National  Highway  System 

70 

II 

BLUE  HILL  DR.,  WESTWOOD,  02 

006201 

Highway  Bridge  Replace.  &  Rehab. 

98 

*  Not  the  lead  community  for  this  project 
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